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INVITATION  FOR  BIDS 

REFERENCE 

IFB    6310-78A 

(CONSTRUCTION  CONTRACT) 

DATE 

July   18,    1978 

NAME  AND  LOCATION  OF  PROJECT 

Utilities   Improvements 
Rock  Harbor,    Mott   Island 
Isle   Royale  National  Park 
Keweenaw  County,   Michigan 

DEPARTMENT  OR  AGENCY 

U.S.    Department   of   the    Interior 
National    Park    Service 

Isle  Royale  National  Park 
87  North  Ripley  Street 
Houghton,  Michigan  49931 


Telephone  No.     (906)402-3310 


Sealed  bids  in    single    copy  for  the  work  described  herein  will  be  received  until 

2:00  p.m. ,    prevailing   time   at  place  of  bid   opening,    August   16,    1978 

■t     Isle   Royale   National   Park  Headquarters 
87   North  Ripley   Street 
Houghton,   Michigan 

and  at  that  time  publicly  opened. 

Information  regarding  bidding  material,  bid  guarantee,  and  bonds 

DRAWINGS,  SPECIFICATIONS  AND  BID  FORMS:   Obtain  from  Issuing  Office 

on  or  after  above  date  of  Invitation.   No  charqe  will  be  made. 

BIDDING  INSTRUCTIONS:   Instructions  to  Bidders  (Standard  Form  22). 

BID  SUBMITTAL:   Use  perforated  yellow  copies,  or  facsimile,  of 

Standard  Form  21  through  Standard  Form  24.   Follow  directions 

printed  thereon. 

BID  GUARANTEE:   Submit  with  bid,  in  the  amount  of  20  percent  of 

bid.   Bid  Bonds  must  have  accompanying  Power  of  Attorney. 

CONTRACT  EXECUTION:   Successful  bidder  will  be  required  to  execute 

Construction  Contract  (Standard  Form  2  3) ,  Performance  Bond 

(Standard  Form  25)  in  the  amount  of  100  percent  of  contract  price, 

and  Payment  Bond  (Standard  Form  25-A)  in  the  amount  of  50  percent 

of  contract  price. 

TIME  FOR  COMPLETION:   420  calendar  days. 

LIQUIDATED  DAMAGES:   $250  per  calendar  day. 

This  is  a  100  percent  set  aside  for  small  business  concerns. 

Description  of  work 

Fuel  storage  and  distribution  systems  improvements  at  two  locations, 
Mott  Island  and  Rock  Harbor;  water  system  improvements  at  Rock 
Harbor;  boat  pump-out  station  improvements  at  Rock  Harbor. 
Transportation  of  all  construction  materials,  equipment  and 
personnel  to  Isle  Royale  must  be  by  either  air  or  water  vehicles. 

Estimated  Price  Range:   $570,000  to  $750,000. 


Package  Nos.      179,    177,    135,    103 


(OVER) 


20-104 


S   GOVERNMENT  PRINTING  OFFICE  1M0— OV727M 


ATTACHMENT  TO  INVITATION  FOR  BIDS 


NOTICE  OF  TOTAL  SMALL  BUSINESS  SET -AS IDE 


(a)  Restriction.   Bids  or  proposals  under  this  procurement  are 
solicited  from  small  business  concerns  only  and  this  procurement  is  to 
be  awarded  only  to  one  or  more  small  business  concerns.   This  action  is 
based  on  a  determination  by  the  Contracting  Officer,  alone  or  in  con- 
junction with  a  representative  of  Small  Business  Administration,  that  it 
is  in  the  interest  of  maintaining  or  mobilizing  the  Nation's  full 
productive  capacity,  in  the  interest  of  war  or  national  defense  programs, 
or  in  the  interest  of  assuring  that  a  fair  proportion  of  Government 
procurement  is  placed  with  small  business  concerns.   Bids  or  proposals 
received  from  firms  which  are  not  small  business  concerns  shall  be 
considered  nonresponsive. 

(b)  Definition.   A  "small  business  concern"  is  a  concern  including 
its  affiliates,  which  is  independently  owned  and  operated,  is  not 
dominant  in  the  field  of  operation  in  which  it  is  bidding  on  Government 
contracts,  and  can  further  qualify  under  the  criteria  set  forth  in 
regulations  of  the  Small  Business  Administration  (13  CFR  121.3-8).   In 
addition  to  meeting  these  criteria,  a  manufacturer  or  a  regular  dealer 
submitting  bids  or  proposals  in  his  own  name  must  agree  to  furnish  in 
the  performance  of  the  contract  end  items  manufactured  or  produced  in 
the  United  States,  its  possessions,  or  Puerto  Rico,  by  small  business 
concerns:   Provided,  That  this  additional  requirement  does  not  apply  in 
connection  with  construction  or  service  contracts. 


STANDARD  FORM  22 

OCTOBER  IMt  EDITION 

GENERAL  SERVICES  ADMINISTRATION 

FED  PROC   REG   (41  CFR)  1-16  401 

(REVISED  11/77) 


INSTRUCTIONS  TO  BIDDERS 


(CONSTRUCTION  CONTRACT) 


1.  Explanations  to  Bidders.  Any 
explanation  desired  by  a  bidder  regarding  the 
meaning  or  interpretation  of  the  invitation 
for  bids,  drawings,  specifications,  etc., 
must  be  requested  in  writing  and  with 
sufficient  time  allowed  for  a  reply  to  reach 
bidders  before  the  submission  of  their  bids. 
Any  interpretation  made  will  be  in  the  form 
of  an  amendment  of  the  invitation  for  bids, 
drawings,  specifications,  etc.,  and  will  be 
furnished  to  all  prospective  bidders.  Its 
receipt  by  the  bidder  must  be  acknowledged  in 
the  space  provided  on  the  Bid  Form  (Standard 
Form  2  1)  or  by  letter  or  telegram  received 
before  the  time  set  for  opening  of  bids. 
Oral  explanations  or  instructions  given 
before  the  award  of  the  contract  will  not  be 
bi  ndi  ng  . 


2.  Conditions  Affecting  the  Work.  Bidders 
should  visit  the  site  and  take  such  other 
steps  as  may  be  reasonably  necessary  to 
ascertain  the  nature  and  location  of  the 
work,  and  the  general  and  local  conditions 
which  can  affect  the  work  or  the  cost 
thereof.  Failure  to  do  so  will  not  relieve 
bidders  from  responsibility  for  estimating 
properly  the  difficulty  or  cost  of 
successfully  performing  the  work.  The 
Government  will  assume  no  responsibility  for 
any  understanding  or  representations 
concerning  conditions  made  by  any  of  its 
officers  or  agents  prior  to  the  execution  of 
the  contract,  unless  included  in  the 
invitation  for  bids,  the  specifications,  or 
related  documents. 


3.  Bidder's  Qualifications.  Before  a  bid 
is  considered  for  award,  the  bidder  may  be 
requested  by  the  Government  to  submit  a 
statement  regarding  his  previous  experience 
in  performing  comparable  work,  his  business 
and  technical  organization,  financial 
resources,  and  plant  available  to  be  used  in 
performing  the  work. 


reinsurance  agreements)  as  may  be  required  by 
the  bid  as  accepted. 

If  the  successful  bidder,  upon  acceptance 
of  his  bid  by  the  Government  within  the 
period  specified  therein  for  acceptance 
(sixty  days  if  no  period  is  specified)  fails 
to  execute  such  further  contractual 
documents,  if  any,  and  give  such  bond(s) 
(including  any  necessary  coinsurance  or 
reinsurance  agreements)  as  may  be  required  by 
the  terms  of  the  bid  as  accepted  within  the 
time  specified  (ten  days  if  no  period  is 
specified)  after  receipt  of  the  forms  by  him, 
his  contract  may  be  terminated  for  default. 
In  such  event  he  shall  be  liable  for  any  cost 
of  procuring  the  work  which  exceeds  the 
amount  of  his  bid,  and  the  bid  guarantee 
shall  be  available  toward  offsetting  such 
difference. 


5.  Preparation  of  Bids.  (a)  Bids  shall  be 
submitted  on  the  forms  furnished,  or  copies 
thereof,  and  must  be  manually  signed.  If 
erasures  or  other  changes  appear  on  the 
forms,  each  erasure  or  change  must  be 
initialed  by  the  person  signing  the  bid. 
Unless  specifically  authorized  in  the 
invitation  for  bids,  telegraphic  bids  will 
not  be  considered. 

(b)  The  bid  form  may  provide  for 
submission  of  a  price  or  prices  for  one  or 
more  items,  which  may  be  lump  sum  bids, 
alternate  prices,  scheduled  items  resulting 
in  a  bid  on  a  unit  of  construction  or  a 
combination  thereof,  etc.  Where  the  bid  form 
explicitly  requires  that  the  bidder  bid  on 
all  items,  failure  to  do  so  will  disqualify 
the  bid.  When  submission  of  a  price  on  all 
items  is  not  required,  bidders  should  insert 
the  words  "no  bid"  in  the  space  provided  for 
any  item  on  which  no  price  is  submitted. 

(c)  Unless  called  for,  alternate  bids  will 
not  be  considered. 


4.  Bid  Guarantee.  Where  a  bid  guarantee 
is  required  by  the  invitation  for  bids, 
failure  to  furnish  a  bid  guarantee  in  the 
proper  form  and  amount,  by  the  time  set  for 
opening  of  bids,  may  be  cause  for  rejection 
of  the  bid. 

A  bid  guarantee  shall  be  in  the  form  of  a 
firm  commitment,  such  as  a  bid  bond,  postal 
money  order,  certified  check,  cashier's 
check,  irrevocable  letter  of  credit  or,  in 
accordance  with  Treasury  Department 
regulations,  certain  bonds  or  notes  of  the 
United  States.  Bid  guarantees,  other  than 
bid  bonds,  will  be  returned  (a)  to 
unsuccessful  bidders  as  soon  as  practicable 
after  the  opening  of  bids,  and  (b )  to  the 
successful  bidder  upon  execution  of  such 
further  contractual  documents  and  bonds 
(including    any    necessary   coinsurance   or 


(d)  Modifications  of  bids  already 
submitted  will  be  considered  if  received  at 
the  office  designated  in  the  invitation  for 
bids  by  the  time  set  for  opening  of  bids. 
Telegraphic  modifications  will  be  considered, 
but  should  not  reveal  the  amount  of  the 
original  or  revised  bid. 


6.  Submission  of  Bids.  Bids  must  be 
sealed,  marked,  and  addressed  as  directed  in 
the  invitation  for  bids.  Failure  to  do  so 
may  result  in  a  premature  opening  of,  or  a 
failure  to  open,  such  bid. 


7.  Late  Bids,  Modifications  of  Bids,  or 
Withdrawal  of  Bids.  (a)  Any  bid  received  at 
the  office  designated  in  the  solicitation 
after  the  exact  time  specified  for  receipt 
will  not  be  considered  unless  it  is  received 
before  award  is  made  and  either: 


(Note: 

ma  i  1  g  r  a  m  s  , 


The 


ten    "telegram"    includes 


(1)  It  was  sent  by  registered  or  certified 
mail  not  later  than  the  fifth  calendar  day 
prior  to  the  date  specified  for  the  receipt 
of  bids  (e.g.,  a  bid  submitted  in  response  to 
a  solicitation  requiring  receipt  of  bids  by 
the  20th  of  the  month  must  have  been  mailed 
by  the  15th  or  earlier);  or 

(2)  It  was  sent  by  mail  (or  telegram  if 
authorized)  and  it  is  determined  by  the 
Government  that  the  late  receipt  was  due 
solely  to  mishandling  by  the  Government  after 
receipt  at  the  Government  installation. 

(b)  Any  modification  or  withdrawal  of  a 
bid  is  subject  to  the  same  conditions  as  in 
(a),  above.  A  bid  may  also  be  withdrawn  in 
person  by  a  bidder  or  his  authorized 
representative,  provided  his  identity  is  made 
known  and  he  signs  a  receipt  for  the  bid,  but 
only  if  the  withdrawal  is  made  prior  to  the 
exact  time  set  for  receipt  of  bids. 


(c)     The 
establish: 


only   acceptable   evidence   to 


(1)  The  date  of  mailing  of  a  late  bid, 
modification,  or  withdrawal  sent  either  by 
registered  or  certified  mail  is  the  U.  S. 
Postal  Service  postmark  on  the  wrapper  or  on 
the  original  receipt  from  the  U.  S.  Postal 
Service.  If  neither  postmark  shows  a  legible 
date,  the  bid,  modification,  or  withdrawal 
shall  be  deemed  to  have  been  mailed  late. 
(The  term  "postmark"  means  a  printed, 
stamped,  or  otherwise  placed  impression  that 
is  readily  identifiable  without  further 
action  as  having  been  supplied  and  affixed  on 
the  date  of  mailing  by  employees  of  the  U.  S. 
Postal  Service. ) 

(2)  The  time  of  receipt  at  the  Government 
installation  is  the  time-date  stamp  of  such 
installation  on  the  bid  wrapper  or  other 
documentary  evidence  of  receipt  maintained  by 
the  installation. 


present     either     in     person     or     by 
repres  ent  at  ive . 


10.  Award  of  Contract.  (a)  Award  of 
contract  will  be  made  to  that  responsible 
bidder  whose  bid,  conforming  to  the 
invitation  for  bids,  is  most  advantageous  to 
the  Government,  price  and  other  factors 
cons  i  dered . 

(b)  The  Government  may,  when  in  its 
interest,  reject  any  or  all  bids  or  waive  any 
informality  in  bids  received. 

(c)  The  Government  may  accept  any  item  or 
combination  of  items  of  a  bid,  unless 
precluded  by  the  invitation  for  bids  or  the 
bidder  includes  in  his  bid  a  restrictive 
limitation. 


11.  Contract  and  Bonds.  The  bidder  whose 
bid  is  accepted  will,  within  the  time 
established  in  the  bid,  enter  into  a  written 
contract  with  the  Government  and,  if 
required,  furnish  performance  and  payment 
bonds  on  Government  standard  forms  in  the 
amounts  indicated  in  the  invitation  for  bids 
or  the  specifications. 


Supplement  to  Clause  11:  REQUIREMENTS  FOR 
EXECUTION  OF  SURETY  BONOS:  Each  surety  bond 
(bid,  performance,  payment)  which  purports  to 
have  been  executed  by  an  agent  or  attorney- 
in-fact,  for  the  corporate  surety,  is 
required  to  have  submitted  with  it  a  power  of 
attorney  to  the  signatory  agent  or  attorney- 
in-fact,  and  executed  by  the  corporate  surety 
upon  a  date  reasonably  proximate  to  the  date 
of  the  bond.  Such  power  of  attorney  shall  in 
each  instance  be  retained  with  the  bond. 
(IPR  14-7.  602-50(4)) 


(d)  Notwithstanding  (a)  and  (b)  of  this 
provision,  a  late  modification  of  an 
otherwise  successful  bid  which  makes  its 
terms  more  favorable  to  the  Government  will 
be  considered  at  any  time  it  is  received  and 
may  be  accepted. 


8.  Withdrawal  of  Bids.  Bids  may  be 
withdrawn  by  written  or  telegraphic  request 
received  from  bidders  prior  to  the  time  set 
for  opening  of  bids. 


9.  Public  Opening  of  Bids.  Bids  will  be 
publicly  opened  at  the  time  set  for  opening 
in  the  invitation  for  bids.  Their  content 
will  be  made  public  for  the  information  of 
bidders   and   others   interested,   who  may  be 


STANDARD  FORM  21 

OCCEMBCR  190  EDITION 

AEMtRAL   IERVKCS  ADMINISTRATION 

FED.   PROC    RES.   (41  CFR)   1-IS.40I 

Revised     10/21/77 


REFERENCE 


BID    FORM 

(CONSTRUCTION  CONTRACT) 


IFB    6310-78A 


Read  the  Instructions  to  Bidder*  {Standard  Form  22) 
Thia  form  to  b«  submitted  in     single     COpy 


DATE  OF  INVITATION 

July    18,    1978 


NAME  AND  LOCATION  OF  PROJECT 


Utilities  Improvements 
Rock  Harbor,  Mott  Island 
Isle  Royale  National  Park 
Keweenaw  County,  Michigan 


NAME  OF  BIDDER     (  Type  or  print ) 


Telephone  No. 


(D*f) 


TO:   Superintendent 

Isle  Royale  National  Park 


In  compliance  with  the  above-dated  invitation  for  bids,  the  undersigned  hereby  proposes  to  perform  tAl 
work  for      IFB    6310-78A 


in  strict  accordance  with  the  General  Provisions  (Standard  Form  23-A),  Labor  Standards  Provisions 
Applicable  to  Contracts  in  Excess  of  $2,000  (Standard  Form  19-A),  specifications,  schedules,  drawings, 
and  conditions,  for  the  following  amount(s) 

(SEE  ATTACHED  CONTRACT  BID  SCHEDULE) 


21-108 


(Continue  on  other  aide) 


The  undersigned  agrees  that,  upon  written  acceptance  of  this  bid,  mailed  or  otherwise 
furnished  within  calendar  days  (60  calendar  days  unless  a  different  period  be 
inserted  by  the  bidder)  after  the  date  of  opening  of  bids,  he  will  within  10  calendar 
days  (unless  a  longer  period  is  allowed)  after  receipt  of  the  prescribed  forms, 
execute  Standard  Form  23,  Construction  Contract,  and  give  performance  and  payment 
bonds  on  Government  standard  forms  with  good  and  sufficient  surety. 

The  undersigned  further  agrees  that,  when  reinsurance  agreements  are  contemplated, 
all  necessary  reinsurance  agreements  will  be  on  Government  forms  and  will  be  executed 
and  submitted  with  the  bonds.  However,  when  an  additional  period  of  45  days  (not  to 
exceed  45  calendar  days)  is  authorized  by  the  procuring  activity,  reinsurance 
agreements  may  be  submitted  within  such  period  after  the  execution  of  the  bond. 

The  undersigned  agrees,  if  awarded  the  contract,  to  commence  the  work  within  15 
calendar  days  after  the  date  of  receipt  of  notice  to  proceed,  and  to  complete  the 
work  within  specified  calendar  days  after  the  date  of  receipt  of  notice  to  proceed. 

RECEIPT  OF  AMENDMENTS:   The  undertigned  acknowiadgaa  receipt  of  the  following  amendment*  of  the  imitation  for  bid*,  drawing:  and/or 
tpeciticationa,  ate.  (Giva  number  and  data  of  each): 


The  representations  and  certifications  on  the  accompanying  STANDARD  FORM  19-B  are  made  a  part  of  this  Ml 


ENCLOSED  IS  BID  GUARANTEE.  CONSISTING  OF 

IN  THE  AMOUNT  OF 

NAME  OF  BIDDER  {Type  or  print) 

FULL  NAME  OF  ALL  PARTNERS  (Tjrpa  or  print) 

BUSINESS  ADDRESS  (Type  or  print)  (Include  "Zlf  Coda") 

BY  (Signature  in  ink.      Tjpa  or  print  nama  undar  aignatura) 

TITLE  (Type  or  print) 

DUECTiOMt  FPU  WIMITTIN6  II  Dt   Envelopes  containing  bids,  guarantee,  etc.,  must  be  sealed,  marked,  and  addressed  as  follows: 

MARK  ENVELOPE:  '  ADDRESS  ENVELOPE: 

Bid  for:   Utilities  Improvements  Superintendent 

IFB  6310-78A  Isle  Royale  National  Park 

Open:   2:00  p.m.,  prevailing  time  National  Park  Service 

at  place  of  bid  opening,  87  North  Ripley  Street 

August  16,  1978  Houghton,  Michigan  49931 


CAUTION — Bids  should  not  be  qualified  by  exceptions  to  the  bidding  conditions. 


*  U.S.  SOVUHMtHT  niWTIHC  OFFICI  :   >W  O  —  119-t]0 


CONTRACT  BID  SCHEDULE 


Utilities  Improvements 


Isle  Royale  National  Park,  Michigan 


IFB  6310-78A 


Submit  bid  for  all  items.  In  case  of  error  in  the  extension  of 
prices,  unit  price  governs.  In  case  of  error  in  summation,  the 
total  of  the  corrected  bid  amounts  governs. 


ITEM  NO.                                            UNIT        AMOUNT 
.SECTION     ITEM,  QUANTITY  &  UNIT  OF  MEASURE     PRICE OF   BID 

1 • 

01025   Force  Account  Contingent 

\Z2Z£ ■ .Sum     =  $ 13,000 

MOTT  ISLAND  FUEL  STORAGE  -  IMPROVEMENT  B 

Clearing  and 

Grubbina 

01150   Lump  Sum  =  $ 

3     : 

———.       Demolition Lump  Sum  = 

UllDU    ^ $ 

4     

n1  t  dA    Earthwork  and 

U11DU    Excavation Lump  Sua  =  5 

5 

Storage  Tanks, 

01150   "  New  20.000  gal  .  3  ea.     §  $ =  $ 

tanks  

6  Storage  Tanks, 

01150    New    5,000  gal.        1  ea.     @  $         =  $ 

Aviation  

7  . 

^^^_^   Secondary  Con- 

01150    tainment Lump  Sum   -  $ 


IFB  6310-78A 


CBS-1 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 

OF  BID 

8  Piping, 

01150      3"    G.S.    pipe 


335  L.F.   @  $ 


=  $ 


I  Piping,  2" 

01150  n.s.  Pipp 


1,080  L.F.   @  $ 


=  $ 


A^  Piping,  2"   _ 
uiidu   Fiberolass  Pipe 


900  L.F.   @  $ 


=  $ 


11     Piping,  1" 
^^  G.S.  Pipe 


20  L.F.   @  $ 


=  $ 


12 


Dispensing  Pumps, 


01150   Relocate  existing  pumps    2  ea .    @  $. 


=  $ 


n1.3,  ■  ...   Dispensing  pumps, 
uiidu   New  pumps 


1  ea.    @  $ 


=  $ 


14 


Metering  and 


01150   Alarms 


Lump  Sum=  $ 


15 


01150 


Electrical  Work- 


■Lump  Sum=  $ 


IFB  6310-78A 


CBS-2 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

16         Fencing 
01150  200        L.F.    @    $  =    $ 


rni^n      Class    B    Pipe   Con- 
01150       raiment         


Total    Bid-Improvement   B $ 

(Items    2    through    19) 


ROCK    HARBOR    FUEL    STORAGE    -    IMPROVEMENT    C 


20  Clearing    and 

01150  ffrnhhi  nn T.nnp     gum    =    $. 

21  

-QJJ50  Demolition , ^ump  Sum  =  $ 


22    

Earthwork  and 


,.  i1,7,  h  Class  Al  Pipe  17c   r  p   .  . 

UllbU  Concealment  JL__  G  $ =  $. 

18  

rTTTT  Class  A2  Pipe  Con-  1  oCc    T  p  a    c         -  <: 

01150  ppalmpnh    ^ 1/365    L.F.  @  $ -  $ 

19 


25 L.F.  @  $  =  $ 


01150  Fxp?van'nn —-Lump  Sum  =  $ 

23  Storage  Tanks, 

01150  New    20,000  qai.    diesM  1    ea.  @    $ =    $ 

24 

ni  ,  (-n  Storage  Tanks,  New        ,         „  „ 

01150  10,000  gal,  diesel        1  ea.     §  $_ =  $ 


IFB  6310-78A  CBS-3 


/ 

ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

25 


Storage  Tanks,  exist. 


01150   1  r500  gpl  .  dl&SjeJ         1  ea.     @  $ =  $. 

26    

Storage  Tanks,  new 


27 
01150   Secondary  Contain;   Lump  Sum  ^  $ 


28 


29 


31 


Dispensing  pump  1  ea. 


33 


01150   Electrical  Work -Lump  Sum  =  $ 

34    

Class  Al  Pipe 


Class  B  Pipe  Con- 


01150   cealmenf 


IFB-6310-78A 


01150   270  gal,  day  tank         3  ea.     §  $ =  $. 


Pipinq,  2  1/2" 
01150   g.S.  Pipe 1,400  L.F.  @  $ =  $ 


Piping,  2" 
01150   g.S.  Pice 240  L.F.   §  $ =  $ 


,. .  ,  V  -   Piping.  1" 

UllbU   G.S.  Pipe  30  L.F.  @  $         =  $ 


01150  @  $ =  $ 

32  ,    

Metering  and  Alarms      _ 

g 2 1  c  q  — — Lump  Sum  =  e 


01150  mnrpa1.nonf  135  L.F.   @  $ =  $. 

35  • 

Class  A2  Pipe  8in  T  p 

01150  Concealment **1U  h'F'      §  $ =  $. 

36 


515  L.F.   @  $ =  $ 


CBS-4 


ITEM  NO. 

UNIT 

AMOUNT 

SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

PRICE 

OF  BID 

Total  Bid-Improveruent  C 5 

(Items  20  through  36)    " z "  ' 


ROCK  HARBOR  WATER  SYSTEM  -  IMPROVEMENT  D 


37  Clearing  and 

01150  Grubbing Lump  Sum  =  $_ 

38  7-^-: 

Demolition 

01150  —Lump    Sum    =    $. 

39  

Earthwork    and 

01150  Excavation —  LuniP   Sum   =    $. 

40  Raw  Water  Supply, 

01150  Water  Int-akp iXump  Sum  =  $. 

41  Raw  Water  Supply, 

01150  Submersible  Pumps     L"ump  Sum  =  $_ 

^ 42_  Raw  Water  Supply, 

0TT5T  4"    D.I.    Pipe^   J  630    ,„L  ■  FV^p    $_ 


=  $. 


IFB  6310-78A 


CBS-5 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

Water  Treatment  Plant 
43  (a)Process  Equipment 
01150 

(b)Lab  &  Office  Furnish 


ings 

( c)High  Service  Pumping 

Unit 

(d)Control  Building, 

Structural 

(e)Control  Building, 

Mechanical 

(f)Control  Building, 
Electrical 


(g)Total  -  Item  43 Lump  Sum    =  $ 


,.  44kM    Yard  Piping  -  . 

UllbU  r   3        Lump  Sum  =$ 


45     Waste  System,  New 
01150  '   1.500  Gal. waste  tan* Lump  Sum  =$_ 


46     Waste  System, 
01150    6"  D.I.  Pipe 280   L.F.g  $ 


IFB-6310-78A 


47 
Waste  System,-  oftn   T  p  _  „  ^ 

01150   1-1/2"  Polyethylene  Tfpe  — —  * @  $ =  $- 


CBS-6 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

48  Water    Storage 

01150    Facilities Lump  Sum  =  $ 

49    

Hydro-Pneumatic 

"01150    Tank LumP  Sum   =  $ 

50    . . - 

Bituminous  Surfacing 

01150    Access  Road 27.5  L.F.@  $ =  $_ 

Bituminous  Surfacing, 

01150    Parking  Area Lump  Sum  =  $ 

52  — : : 

Fencing 

01150  68°   L'F1?  $ =  $_ 

53    

Class  Al  Pipe  on   T  n 

01150    Concealment  ou   L.F^a  $ =  $_ 

Class  A2  Pipe  190   t  p  „ 

01150    Concealment  :      _  ^  $ =  $_ 

55 

Class  B  Pipe       -  350   r  f 

01150  Concealment- ___£.•«  $ -   5 

@  $ =  $_ 

Total  Bid-Improvement  D $ 

(Items  37  through  55) 


IFB-6310-78A 


CBS-7 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

ROCK  HARBOR  BOAT  PUMP-OUT  SYSTEM  -  IMPROVEMENT  E 


56   Boat  Pump-Out 
01150   Station Lump  Sum  -  $ 


57   2-inch  Galvanized 
01150   Steel  Pipe gn  L.F.  @  $ =  $. 


58   1-inch  Galvanized 
01150   Steel  Pipe 80  L.F.  @  $ =  $ 


59 
0H50  Manhole Lump  Sum  =  $ 


8  $         =  $ 


Total  Bid-Improvement  E $ 

(Items  56  through  59) 


IFB-6310-78A 


CBS-8 


BID  SUMMARY 

BID  ITEM  1,  FORCE  ACCOUNT ?_ 13,000 

TOTAL,  IMPROVEMENT  B   (Items  2  through  19) $ 

TOTAL,  IMPROVEMENT  C   (Items  20  through  36) $ 

TOTAL   IMPROVEMENT  D   (Items  37  through  55) $ 

TOTAL  IMPROVEMENT  E   (Items  56  through  59) $ 

TOTAL  BID  (Items  1  through  59) —  $ 


Contingent  Sum  to  be  included  in  the  total  cost  of  work.   Pay- 
ment will  be  as  specified  in  Section  01025. 

Above  quantities,  except  Lump  Sum,  are  estimated  and  will  be 
used  to  solicit  bids,  but  payment  will  be  made  only  for  actual 
quantities  of  work  completed. 

Arrangement  of  the  above  items  is  for  convenience  in  comparing 
bids.   Award  will  be  made  to  one  Bidder  in  accordance  with  Clause 
10  of  the  Instructions  to  Bidders. 


END 


IFB-6310-78A  CBS-  9 


ATTACHMENT  TO  BID  FORM,  SF-21 

REPRESENTATIONS  BY  BIDDER  PURSUANT  TO  "BUY  AMERICAN  ACT" 

NOTE:     Unless  bidder  intends  to  furnish  NONDOMESTIC  construction  material  it  is  unnecessary  to 
complete  this  form,  but  it  should  be  returned  with  the  bid. 

Bidder  represents  that  all  construction  materials  to  be  used,  other  than  those  specifically  exempt 
from  the  requirements  of  the  Buy  American  Act  as  listed  on  the  back  of  this  form,  will  be  domestic 
materials  conforming  to  Clause  No.  24,  "Buy  American",  of  the  General  Provision  (Standard  Form  23-A) 
except  as  noted  below: 

Name  of  each  item                                                              Quantity  Cost  delivered 

of  nondomestic  material  (weight,  feet,  no  ,  etc.) to  the  job  site 


Total        $ 

The  Contractor  will  be  limited  in  the  use  of  nondomestic  materials  to  those  listed  above  and 
those  specifically  exempt  from  the  requirements  of  the  Buy  American  Act  as  listed  on  the  back  of  this 
form. 

List  below  the  lowest  cost  of  domestic  material  comparable  to  each  item  of  nondomestic  material 
shown  above,  based  upon  bidder's  canvass  of  domestic  suppliers  (as  required  by  Paragraph  (b)  (2)  on 
the  back  of  this  form). 

Name  of  each  item  of 
domestic  material  comparable  Quantity  Cost  delivered 
to  offered  nondomestic  material (weight,  feet,  no.,  etc.)  to  the  job  site 


Total 


If  nondomestic  construction  materials  are  listed  above,  an  alternate  bid  may  be  submitted 
offering  comparable  domestic  materials  as  described  in  Paragraph  (b)  (3)  on  the  reverse  hereof. 
However,  unless  the  bidder  specifically  states  alternate  bid  prices  for  specific  items  of  the  schedule, 
based  upon  use  of  comparable  domestic  materials,  the  bid  will  be  evaluated  only  on  the  basis  of  the 
foreign  materials  listed  above. 
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INFORMATION  REGARDING  BUY  AMERICAN  ACT 

The  Buy  American  Act  (41  U.S.C.  10a-10d)  generally  requires  that  only  domestic  construction 
material  be  used  in  the  performance  of  this  contract.  (See  the  clause  entitled  "Buy  American" 
in  Standard  Form  23A,  General  Provisions,  Construction  Contracts.)  This  requirement  does  not  apply 
to  the  following  construction  material  or  components: 


Acetylene  black 

Asbestos,  amosite 

Bananas 

Beef  extract 

Bismuth 

Books,  pamphlets,  newspapers,  magazines,  periodicals, 

printed  briefs,  and  films  which  are  not  printed  in  the 

United  States  and  for  which  domestic  editions  are  not 

available 
Brazil  nuts,  unroasted 
Cadmium,  ores  and  flue  dust 
Calcium  cyanamide 
Capers 
Cashew  nuts 
Chicle 

Chrome  ore  or  chromite 
Cinchona  bark 

Cobalt,  in  cathodes,  rondelles,  or  other  primary  forms 
Cocoa  beans 
Coconut  and  coconut  meat,  unsweetened,  in  shredded, 

dessiccated,  or  similarly  prepared  form 
Coffee,  raw  or  green  bean 
Cork,  wood  or  bark  and  waste 
Diamonds,  industrial,  stones 
Emetine,  bulk 
Ergot,  crude 
Fair  linen,  altar 
Fibers  of  the  following  types:  Abace,  agave,  coir,  jute 

and  palmyra 
Goat  and  kid  skins 
Graphite,  natural 
Hog  bristles  for  brushes 
Hyoscine,  bulk 
Ipecac,  root 


Menthol,  natural  bulk 

Mica 

Nickel  primary,  in  ingots,  pigs,  shot,  cathodes,  or  similar 

forms;  nickel  oxide  and  nickel  salts 
Nitroguanidine  (also  known  as  picrite) 
Olive  oil 

Olives  (green),  pitted  or  stuffed  or  bulk 
Opium,  crude 

Petroleum,  crude  oil;  unfinished  oils  and  finished  products 
Platinum  and  platinum  group  metals  refined,  as  sponge, 

powder,  ingots,  or  cast  bars 
Pyrethrum  flowers 
Quartz  crystals 
Quebracho 
Quinidine 
Radium  salts 
Rubber,  crude  and  latex 
Rutile 
Sperm  oil 

Spices  and  herbs  in  bulk 
Sugars,  raw 
Swords 

Talc,  block  steatite 
Tapioca  flour  and  cassava 
Tartar,  crude;  tartaric  acid  and  cream  of  tartar 

in  bulk 
Tea  in  bulk 

Tin  in  bars,  blocks  and  pigs 
Vanilla  beans 
Venom,  cobra 
Wax,  carnauba 
Woods  of  the  following  species:  Angelique,  balsa,  ekki, 

greenheart,  lignum  vitae,  mahogany,  and  teak 


(b)  (1)  Furthermore,  bids  or  proposals  offering  use  of  additional  non-domestic  construction  material 
may  be  acceptable  for  award  if  the  Government  determines  that  use  of  comparable  domestic 
construction  material  is  impracticable  or  would  unreasonably  increase  the  cost  of  that  domestic 
construction  material  (in  sufficient  and  reasonably  available  commercial  quantities  and  of  a 
satisfactory  quality)  is  unavailable.  Reliable  evidence  shall  be  furnished  justifying  such  use 
of  additional  non-domestic  construction  material. 

(2)  Where  it  is  alleged  that  use  of  domestic  construction  material  would  unreasonably  increase 
the  cost: 

(i)  Data  shall  be  included  by  the  bidder,  based  on  a  reasonable  canvass  of  suppliers, 
demonstrating  that  the  cost  of  each  such  domestic  construction  material  would  exceed 
by  more  than  6  percent  the  cost  of  comparable  non-domestic  construction  material. (All 
costs  of  delivery  to  the  construction  site  shall  be  included,  as  well  as  any  applicable  duty.) 

(ii)  For  evaluation  purposes,  6  percent  of  the  cost  of  all  additional  non-domestic  construction 
material,  which  qualifies  under  paragraph  (i)  above  will  be  added  to  the  bid  or  proposal. 

(3)  When  offering  additional  non-domestic  construction  material,  bids  or  proposals  may  also  offer, 
at  stated  prices,  any  available  comparable  domestic  construction  material,  so  as  to  avoid  the 
possibility  that  failure  of  a  non-domestic  construction  material  to  be  acceptable  under  (1)  above, 
will  cause  rejection  of  the  entire  bid. 


FPR  1-18.604  &  IPR  14-18.604 
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REPRESENTATIONS  AND  CERTIFICATIONS 

(Coattractioa  oad  Archft«ct-E»jla«*r  Coatroct) 
(For  ate  with  Staadard  Forms  IV.  21  oad  2S2) 


REFERENCE   (Enter  same  No.(s)  as  »n  SP  19.  21  and  2i2) 

IFB    6310-78A 


stMl  .  ND  *DDRlSi  OF  BiODER  (So.,  Slrttl.  Cit).  Slate,  mnii  ZIP  Code) 


DATC  OF  810 


In  negotiated  procurements,  "bid"  and  "bidder"  shall  be  construed  to  mean  "offer"  and  "offeror." 

The  bidder  makes  the  following  representations  and  certifications  as  a  part  of  the  bid  identified 
above.  (Check  appropriate  boxes.) 

1.  SMALL  BUSINESS 

He  □  is,  □  is  not,  a  small  business  concern.  (A  small  business  concern  for  the  purpose  of  Government  procurement 
is  a  concern,  including  its  affiliates,  which  is  independently  owned  and  operated,  is  not  dominant  in  the  field  of  opera- 
tions in  which  it  is  bidding  on  Government  contracts,  and  can  further  qualify  under  the  criteria  concerning  number  of 
employees,  average  annual  receipts,  or  other  criteria  as  prescribed  by  the  Small  Business  Administration.  For  additional 
information  see  governing  regulations  of  the  Small  Business  Administration  (13  CFR  Part  121)). 

2.  MINORITY  BUSINESS  ENTERPRISE 

He  □  is,  D  is  not  a  minority  business  enterprise.  A  minority  business  enterprise  is  defined  as  a  "business,  at  least  50 
percent  of  which  is  owned  by  minority  group  members  or,  in  case  of  publicly  owned  businesses,  at  least  51  percent  of 
the  stock  of  which  is  owned  by  minority  group  members."  For  the  purpose  of  this  definition,  minority  group  members 
are  Negroes,  Spanish-speaking  American  persons,  American-Orientals.  American-Indians,  American-Eskimos,  and  American- 
Aleuts." 

3.  CONTINGENT  FEE 

(a)  He  lJ  has,  (_J  has  not,  employed  or  retained  any  company  or  person  (other  than  a  full-time  bona  fide  employee 
working  solely  for  the  bidder)  to  solicit  or  secure  this  contract,  and  ( b)  he  Q]  has,  Q  has  not,  paid  or  agreed  to  pay 
any  company  or  person  (other  than  a  full-time  bona  fide  employee  working  solely  for  the  bidder)  any  fee,  commission, 
percentage  or  brokerage  fee,  contingent  upon  or  resulting  from  the  award  of  this  contract;  and  agrees  to  furnish  informa- 
tion relating  to  (a)  and  (b)  above  as  requested  by  the  Contracting  Officer.  (For  interpretation  of  the  representation,  includ- 
ing the  term  "bona  fide  employee,"  see  Code  of  Federal  Regulations.  Title  41,  Subpart  1-1.5.) 

4.  TYPE  OF  ORGANIZATION 

He  operates  as  an  |    \  individual.!    |  partnership.]    |  joint  venture, |    | corporation,  incorporated  in  State  of 


5.  INDEPENDENT  PRICE  DETERMINATION 

(a J  By  submission  of  this  bid,  each  bidder  certifies,  and  in  the  case  of  a  joint  bid  each  parry  thereto  certifies  as  to  his 
own  organization,  that  in  connection  with  this  procurement: 

( 1 )  The  prices  in  this  bid  have  been  arrived  at  independently,  without  consultation,  communication,  or  agree- 
ment, for  the  purpose  of  restricting  competition,  as  to  any  matter  relating  to  such  prices  with  any  other  bidder  or  with 
any  competitor; 

(2)  Unless  otherwise  required  by  law,  the  prices  which  have  been  quoted  in  this  bid  have  not  been  knowingly 
disclosed  by  the  bidder  and  will  not  knowingly  be  disclosed  by  the  bidder  prior  to  opening,  in  the  case  of  a  bid,  or 
prior  to  award,  in  the  case  of  a  proposal,  directly  or  indirectly  to  any  other  bidder  or  to  any  competitor;  and 

(3)  No  attempt  has  been  made  or  will  be  made  by  the  bidder  to  induce  any  other  person  or  firm  to  submit  or 
not  to  submit  a  bid  for  the  purpose  of  restricting  competition. 

(b)   Each  person  signing  this  bid  certifies  that: 

(1)  He  is  the  person  in  the  bidder's  organization  responsible  within  that  organization  for  the  decision  as  to  the 
prices  being  bid  herein  and  that  lie  has  not  participated,  and  will  not  participate,  in  any  action  contrary  to  (<?)(!) 
through    (</)(3)   above,  or 

(2)  (i)  He  is  not  the  person  in  the  bidder's  organization  responsible  within  that  organization  for  the  decision 
as  to  the  prices  being  bid  herein  but  that  he  has  been  authorized  in  writing  to  act  as  agent  for  the  persons  respon- 
sible for  such  decision  in  certifying  that  such  persons  have  not  panicipated,  and  will  not  participate,  in  any  action 
contrary  to  (a)(1)  through  (a)  (3)  above,  and  as  their  agent  does  hereby  so  certify;  and  (ii)  he  has  not  participated, 
and  will   not  participate,  in  any  action  contrary  to   (a)(\)    through   (</)(3)   above. 

(1)  This  certification  is  not  applicable  to  a  foreign  bidder  submitting  a  bid  for  a  contract  which  requires  performance 
or  delivery  outside  the  United  States,  its  possessions,  and  Puerto  Rico. 

(d)  A  bid  will  not  be  considered  for  award  where  {a)(\)%  (</)(3),  or  (h)  above,  has  been  deleted  or  modified. 
Where  (a)(2)  above,  has  been  deleted  or  modified,  the  bid  will  not  be  considered  for  award  unless  the  bidder  furnishes 
with  the  bid  a  signed  statement  which  sets  forth  in  detail  the  circumstances  of  the  disclosure  and  the  head  of  the  agency, 
or  his  designee,  determines  that  such  disclosure  was  not  made  for  the  purpose  of  restricting  competition. 


SOT  I:.  — Bids    must    set   forth  full,   accurate,   awl   complete   infmm.ilion   as    required   by   this    imitation   for  bids    (including 
attachments).     The  penalty  for  making  false  statements  in  bids  n  prescribed  in  IS  l.S.C.  1001. 
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THE  FOLLOWING  NEED  BE  CHECKED  ONLY  if  BID  EXCEEDS  flOflOO  IN  AMOUNT. 

6.  EQUAL  OPPORTUNITY 

He  D  has,  □  has  not,  participated  in  a  previous  contract  or  subcontract  subject  to  the  Equal  Opportunity  Clause  herein,  the  clause 
originally  contained  in  Section  301  of  Executive  Order  No.  10925,  or  the  clause  contained  in  Section  201  of  Executive  Order  No.  11114; 
he  □  has,  Q  has  not,  filed'  all  required  compliance  reports;  and  representations  indicating  submission  of  required  compliance  reports, 
signed  by  proposed  subcontractors,  will  be  obtained  prior  to  subcontract  awards. 

(The  above  representations  need  not  be  submitted  in  connection  with  contracts  or  subcontracts  which  are  exempt  from 
the  equal  opportunity  clause.) 

7.  PARENT  COMPANY  AND  EMPLOYER  IDENTIFICATION    NUMBER 

Eatb  bidder  shall  furnish  the  following  information  by  filling  in  the  appropriate  blocks: 

(a)  Is  the  bidder  owned  or  controlled  by  a  parent  company  as  described  below?  Q]  Yes  Q  No.  (For  the  purpose  of 
this  bid,  a  parent  company  is  defined  as  one  which  either  owns  or  controls  the  activities  and  basic  business  policies  of  the  bidder. 
To  own  another  company  means  the  parent  company  must  own  at  least  a  majority  (more  than  50  percent)  of  the  voting  rights 
in  that  company.  To  control  another  company,  such  ownership  is  not  required;  if  another  company  is  able  to  formulate,  deter- 
mine, or  veto  basic  business  policy  decisions  of  the  bidder,  such  other  company  is  considered  the  parent  company  of  the  bidder. 
This  control  may  be  exercised  through  the  use  of  dominant  minority  voting  rights,  use  of  proxy  voting,  contractual  arrangements, 
or  otherwise.) 

(b)  If  the  answer  to  (a)  above  is  "Yes,"  bidder  shall  insert  in  the  space  below  the  name  and  main  office  address  of  the 
parent  company. 


NAME  Of  PARENT  COMPANY 


MAIN  OFFICE  ADDRESS     (Ho.,  Sir. el.  Cily,  Slit,  tnd  ZIP  Cod*) 


(c)  Bidder  shall  insert  in  the  applicable  space  below,  if  he  has  no  parent  company,  his  own  Employer's  Identification 
Number  (E.I.  No.)  (Federal  Social  Security  Number  used  on  Employer's  Quarterly  Federal  Tax  Return,  US,  Treasury  Depart- 
ment  Form  941),  or,  if  he  has  a  parent  company,  the  E.I.  No.  of  his  parent  company. 


EMPLOYER 
IDENTIFICATION  NUMBER  OF 


PARENT  COMPANY 


8.  CERTIFICATION  OF  NONSEGREGATED  FACILITIES 

(Applicable  to  (1)  contracts,  (2)  subcontracts,  and  (3)  agreements  with  applicants  who  are  themselves  performing  federally 
assisted  construction  contracts,  exceeding  $10,000  which  are  not  exempt  from  the  provisions  of  the  Equal  Opportunity  clause.) 

By  the  submission  of  this  bid,  the  bidder,  offeror,  applicant,  or  subcontractor  certifies  that  he  does  not  maintain  or 
provide  for  his  employees  any  segregated  facilities  at  any  of  his  establishments,  and  that  he  does  not  permit  his  employees 
to  perform  their  services  at  any  location,  under  his  control,  where  segregated  facilities  are  maintained.  He  certifies  further 
that  he  will  not  maintain  or  provide  for  his  employees  any  segregated  facilities  at  any  of  his  establishments,  and  that  he 
will  not  permit  his  employees  to  perform  their  services  at  any  location,  under  his  control,  where  segregated  facilities  are 
maintained.  The  bidder,  offeror,  applicant,  or  subcontractor  agrees  that  a  breach  of  this  certification  is  a  violation  of  the 
Equal  Opportunity  clause  in  this  contract.  As  used  in  this  certification,  the  term  "segregated  facilities"  means  any  waiting  rooms, 
work  areas,  rest  rooms  and  wash  rooms,  restaurants  and  other  eating  areas,  time  clocks,  locker  rooms  and  other  storage  or 
dressing  areas,  parking  lota,  drinking  fountains,  recreation  or  entertainment  areas,  transportation,  and  housing  facilities  pro- 
vided for  employees  which  are  segregated  by  explicit  directive  or  are  in  fact  segregated  on  rhe  basis  of  race,  color,  religion,  or 
national  origin,  because  of  habit,  local  custom,  or  otherwise.  He  further  agrees  that  (except  where  he  has  obtained  identical 
certifications  from  proposed  subcontractors  for  specific  time  periods)  be  will  obtain  identical  certificatona  from  proposed  sub- 
contractors prior  to  the  award  of  subcontractors  exceeding  $10,000  which  are  not  exempt  from  the  provisions  of  the  Equal  Op- 
portunity clause;  that  he  will  retain  such  certifications  in  his  files;  and  that  he  will  forward  the  following  notice  to  such  pro- 
posed subcontractors  (except  where  the  proposed  subcontractors  have  submitted  identical  certifications  for  specific  time  periods): 

NOTICE  TO  PROSPECTIVE  SUBCONTRACTORS  OF  REQUIREMENT  FOR  CERTIFICATIONS 

OF  NONSEGREGATED  FACILITIES 

A  Certification  of  Nonsegregated  Facilities  must  be  submitted  prior  to  the  award  of  a  subcontract  exceeding  $10,000  which 
is  not  exempt  from  the  provisions  of  the  Equal  Opportunity  clause.  The  certification  may  be  submitted  either  for  each  subcon- 
tract or  for  all  subcontracts  during  a  period  (i.e.,  quarterly,  semiannually,  or  annually). 

NOTE:  The  penalty  for  making  false  statements  in  offers  is  prescribed  in  18  U.S.C.  1001. 

9.  CLEAN  AIR  AND  WATER 

(Applicable  if  the  bid  or  offer  exceeds  $100,000,  or  the  contracting  officer  has  determined  that  orders  under  an  indefinite 
quantity  contract  in  any  year  will  exceed  $100,000,  or  a  facility  to  be  used  has  been  the  subject  of  a  conviction  under  the  Clean 
Air  Act  (42  U.S.C  1837c-8(c)(l))  or  the  Federal  Water  Pollution  Control  Act  (33  U.S.C.  1319(c))  and  is  listed  by  EPA,  or 
is  not  otherwise  exempt) 

The  bidder  or  offeror  certifies  as  follows: 

(a)  Any  facility  to  be  utilized  in  the  performance  of  this  proposed  contract  has  □.  has  not  D,  been  listed  on  the  Environ- 
mental Protection  Agency  List  of  Violating  Facilities. 

(b)  He  will  promptly  notify  the  contracting  officer,  prior  to  award,  of  the  receipt  of  any  communication  from  the  Director, 
Office  of  Federal  Activities,  Environmental  Protection  Agency,  indicating  that  any  facility  which  he  proposes  to  use  for  the  per- 
formance of  the  contract  is  under  consideration  to  be  listed  on  the  EPA  List  of  Violating  Facilities. 

(c)  He  will  include  substantially  this  certification,  including  this  paragraph  (c),  in  every  nonexempt  subcontract. 
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10.  PUBLIC  OP  PRIVATE  ORGANIZATIONS  FOR  THE  HANDICAPPED  OR 
HANDICAPPED  INDIVIDUALS: 

(Execute  if  a  small  business  set-aside  is  involved  and  the 
offeror  deems  himself  to  be  eligible.) 

He  is  /"~7  a  public  or  private  organization  for  the  handicapped  or 
a  handicapped  individual,  as  provided  in  the  Small  Business  Act, 
as  amended,  and  the  regulations  of  the  Small  Business 
Administration. 

The  term  "public  or  private  organization"  is  one  "*  *  *  (i)  which 
is  organized  under  the  laws  of  the  United  States  or  of  any  State, 
operated  in  the  interest  of  handicapped  individuals,  the  net 
income  of  which  does  not  inure  in  whole  or  in  part  to  the  benefit 
of  any  shareholder  or  other  individual;  (ii)  which  complies  with 
any  applicable  occupational  health  and  safety  standard  prescribed 
by  the  secretary  of  Labor;  and  (iii)  which,  in  the  production  of 
commodities  and  in  the  provision  ot  services  during  any  fiscal 
year  in  which  it  receives  financial  assistance  under  this 
subsection,  employs  handicapped  individuals  for  not  less  than  75 
per  centum  of  the  man-hours  required  for  the  production  or 
provision  of  the  commodities  or  services.*  *  *"  (15  U.S.C. 
636h(1)  (A)) 

The  term  "handicapped  individual"  means  a  "*  *  *  person  who  has  a 
physical,  mental,  or  emotional  impairment,  defect,  ailment, 
disease,  or  disability  of  a  permanent  nature  which  in  any  way 
limits  the  selection  of  any  type  of  employment  for  which  the 
person  would  otherwise  be  qualified  or  qualifiable*  *  *."  (13 
CFR    118.2(f)) 
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JUNE     1964    EDITION 
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BID  BONO 

(See  Instructions  mi  reverse) 


24-103 


PRINCIPAL   ( Legal  mime  and  busmen  address) 


DATE    BOND    EXECUTED  (  MuU  not  be  later 
than  bid  opening  date) 


TYPE    OF   ORGANIZATION  (" X"  one) 

I I    PARTNERSHIP 

VENTURE 


I .    INDIVIDUAL 

(— 1    JOINT 

I I   VENTURE  I 1   CORPORATION 


STATE    OF    INCORPORATION 


SURETY(IES)    (Same  and  business  address) 


PENAL    SUM    OF    BOND 


PERCENT 

OF   BID 

PRICE 


AMOUNT   NOT   TO   EXCEED 


MILLIONS)      THOUSANDiS 


HUNDRED(SI 


CENTS 


BID    IDENTIFICATION 


FOR    (Construction. 
Supplies  or   Services) 


INVITATION    NO 


KNOW  ALL  MEN  BY  THESE  PRESENTS,  That  we,  the  Principal  and  Surety(ies)  hereto,  are  firmly  bound  to  the 
United  States  of  America  (hereinafter  called  the  Government)  in  the  above  penal  sum  for  the  payment  of  which  we 
bind  ourselves,  our  heirs,  executors,  administrators,,  and  successors,  jointly  and  severally:  Provided.  That,  where 
the  Sureties  are  corporations  acting  as  co-sureties,  we,  the  Sureties,  bind  ourselves  in  such  sum  "jointly  and  sever- 
ally" as  well  as  "severally"  only  for  the  purpose  of  allowing  a  joint  action  or  actions  against  any  or  all  of  us,  and 
for  all  other  purposes  each  Surety  binds  itself,  jointly  and  ■>everally  with  the  Principal,  for  the  payment  of  such  sum 
only  as  is  set  forth  opposite  the  name  of  such  Surety,  but  if  no  limit  of  liability  is  indicated,  the  limit  of  liability 
shall  be  the  full  amount  of  the  penal  sum. 

THE  CONDITION  OF  THIS  OBLIGATION  IS  SUCH,  that  whereas  the  Principal  has  submitted  the  hid  identified 
above. 

NOW.  THEREFORE,  if  the  Principal,  upon  acceptance  by  the  Government  of  his  bid  identified  above,  within  the 
period  specified  therein  for  acceptance  (sixty  (60)  days  if  no  period  is  specified),  shall  execute  such  further  con- 
tractual documents,  if  any,  and  give  such  bond(s)  as  may  be  required  by  the  terms  of  the  bid  as  accepted  within 
the  time  specified  (ten  (10)  days  if  no  period  is  specified)  after  receipt  of  the  forms  by  him,  or  in  the  event  of 
failure  so  to  execute  such  further  contractual  documents  and  give  such  bonds,  if  the  Principal  shall  pay  the  Govern- 
ment for  any  cost  of  procuring  the  work  which  exceeds  the  amount  of  his  bid,  then  the  above  obligation  shall  be 
void  and  of  no  effect. 

Each  Surety  executing  this  instrument  hereby  agrees  that  its  obligation  shall  not  be  impaired  by  any  extension  (s) 
of  the  time  for  acceptance  of  the  bid  that  the  Principal  may  grant  to  the  Government,  notice  of  which  extension (s) 
to  the  Surety(ies)  being  hereby  waived;  provided  that  such  waiver  of  notice  shall  apply  only  with  respect  to  exten- 
sions aggregating  not  more  than  sixty  (60)  calendar  days  in  addition  to  the  period  originally  allowed  for  accept- 
ance of  the  bid. 

IN  WITNESS  WHEREOF,  the  Principal  and  Surety(ies)  have  executed  this  bid  bond  and  have  affixed  their  seals 
on  the  date  set  forth  above. 


PRINCIPAL 


Signotu<e[! 


Nome(s)  & 
Title(s) 
(Typed  I 


(Seal) 


(Seal) 


Corporate 
Seal 


INDIVIDUAL    SURETIES 


Signotufe(s) 


(Seal) 


(Seal) 


Name(s) 
(Typed) 


CORPORATE    SURETY(IES) 


Nome  & 
Addfess 


Signature^ 


Nomp(s)  4 

TiHe(s) 
(  Typed) 


STATE    OF    INC  LIABILITY    LIMIT 


Corporate 
Seal 


CORPORATE    SURETY(IES)    (Continued) 

CO 

> 

1S1 

Nome  & 
Address 

STATE    Of    INC 

LIABILITY    LIMIT 

Corporate 
Seal 

S.gnoturelsl 

1 

2 

Nome(s|  & 
Ti.le(s| 

1  Typed) 

1 

7 

> 

Nome  4 
Address 

STATE    OF    INC 

LIABILITY    LIMIT 

C.orpr/n/li 
Se.,1 

Signoiure|s| 

1 

2 

Nome(s)  & 
TiHe(s) 

1  typed) 

1 

2 

> 
at 

l/S 

Nome  & 
Address 

STATE    OF    INC 

LIABILITY    LIMIT 

(  orporale 
Seal 

SjcjnotLrfefs} 

1 

2 

Nomefsl  4 

TiHeis) 
/Typed ) 

1 

2 

V 
(X 

Nome   4 
Address 

STATE    OF    INC 

LIABILITY    LIMIT 

Corporate 
Seal 

Signature^) 

1 

2 

Nome's)  & 

T,Me(s) 
t  Typed) 

1 

2 

> 

00 

Nome  4 
Address 

STATE    OF    INC 

LIABILITY    LIMIT 

Corporate 
Seal 

Sigr\oture(s) 

1 

2 

Nomefsl  & 
Title(s) 

(TrpeJj 

1 

2 

O 

s— 
QE 

Nome  4 
Address 

STATE   OF   INC 

LIABILITY    LIMIT 

Corporate 
Seal 

Srgnaturefs) 

1 

2 

Nome(s)  4 

Tifle(s) 
(  f  yped  ! 

1 

7 

INSTRUCTIONS 


1.  This  form  is  authorized  for  use  whenever  a  bid 
guaranty  is  required  in  connection  with  construction 
work  or  the  furnishing  of  supplies  or  services.  There 
shall  be  no  deviation  from  this  form  without  approval  by 
the  Administrator  of  General  Services. 

2.  The  full  legal  name  and  business  address  of  the 
Principal  shall  be  inserted  in  the  space  designated  "Prin- 
cipal'- on  the  face  of  this  form.  The  bond  shall  be 
signed  by  an  authorized  person.  Where  such  person  is 
signing  in  a  representative  capacity  (e.g.,  an  attorney-in- 
fact),  but  is  not  a  member  of  the  firm,  partnership,  or 
joint  venture,  or  an  officer  of  the  corporation  involved, 
evidence  of  his  authority  must  be  furnished. 

3.  The  penal  sum  of  the  bond  may  be  expressed  as  a 
percentage  of  the  bid  price  if  desired.  In  such  cases,  a 
maximum  dollar  limitation  may  be  stipulated    (e.g.,  20% 

of  the  bid   price  but  the  amount  not  to  exceed 

dollars). 


4.  (a)  Corporations  executing  the  bond  as  sureties 
must  be  among  those  appearing  on  the  Treasury  Depart- 
ment's list  of  approved  sureties  and  must  be  acting  within 


the  limitations  set  forth  therein.  Where  more  than  a 
single  corporate  surety  is  involved,  their  names  and  ad- 
dresses (city  and  State)  shall  be  inserted  in  the  spaces 
(Surety  A,  Surety  B,  etc.)  headed  "CORPORATE  SUR- 
ETY(IES)",  and  in  the  space  designated  "SURETY(IES)" 
on  the  face  of  this  form  only  the  letter  identification  of 
the  Sureties  shall  be  inserted. 

(b)  Where  individual  sureties  execute  the  bond,  they 
shall  be  two  or  more  responsible  persons.  A  completed 
Affidavit  of  Individual  Surety  (Standard  Form  28),  for 
each  individual  surety,  shall  accompany  the  bond.  Such 
sureties  may  be  required  to  furnish  additional  substanti- 
ating information  concerning  their  assets  and  financial 
capability  as  the  Government  may  require. 

5.  Corporations  executing  the  bond  shall  affix  their 
corporate  seals.  Individuals  shall  execute  the  bond  op- 
posite the  word  "Seal";  and,  if  executed  in  Maine  or  New 
Hampshire,  shall  also  affix   an  adhesive  seal. 


6.    The    name    of   each    person    signing    this    bid    bond 
should   be  typed  in  the  space  provided. 

«43— 18— 81446-1      440-872 
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REFERENCE 

IFB    6310-78A 

Read  the  Inatruetiona  to  Bidder*  {Standard  Form  22) 
Thia  form  to  be  submitted  in    Single     COpy 

DATE  OF  INVITATION 

July   18,    1978 

NAME  AND  LOCATION  OF  PROJECT 

Utilities    Improvements 
Rock  Harbor,    Mott   Island 
Isle  Royale  National   Park 
Keweenaw  County,    Michigan 

NAME  OF  bidder    ( Type  or  print) 

Telephone   No. 

(Date) 


TO:   Superintendent 

Isle  Royale  National  Park 


In  compliance  with  the  above-dated  invitation  for  bids,  the  undersigned  hereby  propose*  to  perform  all 
work  for      IFB    6310-78A 


in  strict  accordance  with  the  General  Provisions  (Standard  Form  23-A),  Labor  Standards  Provisions 
Applicable  to  Contracts  in  Excess  of  $2,000  (Standard  Form  19-A),  specifications,  schedules,  drawings, 
and  conditions,  for  the  following  amount(s) 

(SEE  ATTACHED  CONTRACT  BID  SCHEDULE) 


21-108 


(Continue  on  other  aide) 


The  undersigned  agrees  that,  upon  written  acceptance  of  this  bid,  mailed  or  otherwise 
furnished  within  calendar  days  (60  calendar  days  unless  a  different  period  be 
inserted  by  the  bidder)  after  the  date  of  opening  of  bids,  he  will  within  10  calendar 
days  (unless  a  longer  period  is  allowed)  after  receipt  of  the  prescribed  forms, 
execute  Standard  Form  23,  Construction  Contract,  and  give  performance  and  payment 
bonds  on  Government  standard  forms  with  good  and  sufficient  surety. 

The  undersigned  further  agrees  that,  when  reinsurance  agreements  are  contemplated, 
all  necessary  reinsurance  agreements  will  be  on  Government  forms  and  will  be  executed 
and  submitted  with  the  bonds.  Hov/ever,  when  an  additional  period  of  45  days  (not  to 
exceed  45  calendar  days)  is  authorized  by  the  procuring  activity,  reinsurance 
agreements  may  be  submitted  within  such  period  after  the  execution  of  the  bond. 

The  undersigned  agrees,  if  awarded  the  contract,  to  commence  the  work  within  15 
calendar  days  after  the  date  of  receipt  of  notice  to  proceed,  and  to  complete  the 
work  within  specified  calendar  days  after  the  date  of  receipt  of  notice  to  proceed. 

RECEIPT  OF  AMENDMENTS.   Tha  undtrtignad  acknowladgaa  receipt  of  tha  following  amandmanta  of  tha  invitation  for  bid;  drawinga,  and/or 
apacMcationa,  ate.  (Oiva  number  and  data  of  aach): 


The  representations  and  certifications  on  the  accompanying  STANDARD  FORM  19-B  are  made  a  part  of  this  bid 


ENCLOSED  IS  BID  GUARANTEE.  CONSISTING  OF 


IN  THE  AMOUNT  OF 


NAME  OF  BIDDER  {Typa  or  print} 

FULL  NAME  OF  ALL  PARTNERS  (Typa  or  print) 

BUSINESS  ADDRESS  (Typa  or  print)  (Includa  "ZIP  Coda") 

BY  (Signature  in  ink.     Typa  or  print  narna  undar  aignatura) 

TITLE  {Typa  or  print) 

jHlggnOjg  FPU  SUBMITTIHC  BIDS:  Envelopes  containing  bids,  guarantee,  ate,  must  be  sealed,  marked,  and  addressed  as  follows: 

MARK  ENVELOPE:  ADDRESS  ENVELOPE: 

Bid  for:   Utilities  Improvements  Superintendent 

IFB  6310-78A  Isle  Royale  National  Park 

Open:   2:00  p.m.,  prevailing  time  National  Park  Service 

at  place  of  bid  opening,  87  North  Ripley  Street 

August  16,  1978  Houghton,  Michigan  49931 


CAUTION — Bids  should  not  be  qualified  by  exceptions  to  the  bidding  conditions. 


*  U  »    UVUNMUT  r.tWTIHC  OftlCt  I    IMA  o — ltl-a*A 


CONTRACT  BID  SCHEDULE 

Utilities  Improvements 

Isle  Poyale  National  Park, 

Michigan 

IFB  6310-78A 

Submit  bid  for  all  items.  In  case  of  error  in  the  extension  of 
prices,  unit  price  governs.  In  case  of  error  in  summation,  the 
total  of  the  corrected  bid  amounts  governs. 


ITEM  NO. 

UNIT 

AMOUNT 

SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

PRICE 

OF   BID 

1    

01025   Force  Account  Contingent 

J*°I* . Sum     =  $ 13,000 

MOTT  ISLAND  FUEL  STORAGE  -  IMPROVEMENT  B 

Clearing  and 

Grubbincr 

01150   Lump  Sum  =  $ 

ni  ,  cn    Demolition Lump  Sum  = 

UllbU  $ 

4     

ai  i  g a    Earthwork  and 

U11!3U       Sxcavfltion r.nnp  Siin  =    $ 

5 

Storage  Tanks, 

01150    New  20.000  nal  ,   .       3  ea.     @  $ =  $ 

tanks 

6  Storage  Tanks, 

DH50         New  5,000    gal.  1    ea.  @    $ =    $ 

Aviation  

7  . 

_^_^_^       Secondary   Con- 

nT5TT       tainment Lump   Sum      =  $ 


FB    6310-78A 


CBS-1 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

8  Piping, 

01150      3"    G.S.    pipe 


335    L.F.      @    $ 


=    $ 


Z  Piping,    2" 

01150      G.S.    Pipp 


1,080    L.F.      @    $ 


=    $ 


}?,.,,      Piping,    2" 
U11:>U      Fiberolass    Pipe 


900    L.F.      @    $ 


=    $ 


11 _      Piping,    1" 
G.S.    Pipe 


UllbU 


20  L.F.   @  $ 


=  $ 


1 ?       ■  . 

x      Dispensing  Pumps, 

01150   Relocate  existing  pumps    2  ea .    @  $_ 


=    $ 


,.,1I3I  ,  , ,      Dispensing   pumps, 
U-L1DU      New   pumps 


1  ea.    §  $ 


=  $ 


14 


Metering  and 


01150   Alarms 


Lump  Sum=  $ 


15 


01150 


Electrical  Work- 


•Lump   Sum=     g 


IFB    6310-78A 


CBS-2 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

16    Fencing  „„„ 

01150  200    L.F.  @  $  =  $ 


rnisn   Class  B  Pipe  Con- 
01150   cealment 


Total  Bid- Improvement  B $. 

(Items  2  through  19) 


ROCK  HARBOR  FUEL  STORAGE  -  IMPROVEMENT  C 


20  Clearing  and 

01150  GjLubhJJDXj Lmnp   Sum   =  *. 

21  

0H50  Demolition iump  Sum  =  $ 


22    

Earthwork  and 


HMuii  Class  Al  Pipe  i75   L.F.  fl  <.  <* 

u J- J- b u  Concealment _ @  5 -  ?. 

18  

Class  A2  Pipe  Con-  i  ore    T  D  Q  <*  <* 

01150  ppalmpnh    II 1,365 L.F.  @  $ -  $_ 

19 


25   L.F.  @  $  =  $ 


01150   Rxrpvahinn ..-Lump  Sum  =  $ 

23  Storage  Tanks, 

01150   New  20,000  qal.  diesel    1  ea.     @  $ =  $ 

24     

Storage  Tanks,  New 


01150   10,000  qal.  diesel        1  ea.     8  $ =  $ 


IFB  6310-78A  CBS-3 


ITEiM  NO. 

UNIT 

AMOUNT 

SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

PRICE 

OF  BID 

25 


Storage   Tanks,    exist. 


01150      1  rsnn    g^l  -    r^ipcpi  1    ea.  @    $ =    $. 

26    — 

Storage  Tanks,  new 


27 
0H50   Secondary  Contain- Lump  Sum  =  $ 


28 


Piping,  2  1/2" 


Dispensing  pump  1  ea. 


33 


01150   Electrical  Work Lump  Sum  =  $ 


35 


Class  A2  Pipe  810  L>p# 


IFB-6310-78A 


01150   270  gal,  day  tank         3  ea.     @  $ =  §. 


01150   G.S.  PipP 1/400  L.F.   @  $ =  $ 

29    — : 

Piping,  2" 

01150  .  G.S.  Pice 240  L.F.   @  $ =  $ 


30     •  • 
UTI3TT  c'g^gipe" 30  L.F.  @  $ =  $ 

31 


01150  8  $ =  $. 

32  , : 

Metering  and  Alarms      _ 

0H50  ~""~ Lump  Sum  =  $ 


34    

Trrrrz      Class  Al  Pipe  __„       „  A 

0H50   rnnrpa1monf^ 135  L.F.   §  $ =  $. 


01150   Concealment -u  t^Ll      @  $ =  $ 

36 . 

Class  B  Pipe  Con- 

U11:>U   cp^lment 515  L.F.   @  $ =  $ 


CBS-4 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

Total  Bid-Improvement  C $ 

(Items  20  through  36)    "     " 


ROCK  HARBOR  WATER  SYSTEM  -  IMPROVEMENT  D 


37   Clearing  and 


01150   Grubbing Lump  Sum  *  $ 

30       

Demolition 


01150  —Lump    Sum    =    $. 

39 ; 

Earthwork  and 

01150  Excavation —  LuinP  Sum  =  $ 


40   Raw  Water  Supply, 
01150   Water  TntakP -Lump  Sum  =  $. 


41   Raw  Water  Supply, 


01150   Submersible  Pumps     L~ump  Sum  =  $ 


J_2_  Raw  Water  Supply, 


01150   4"  D.I.  Pipe  630   ,L.F^je  $ =  $. 


IFB  6310-78A  CBS-5 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

Water  Treatment  Plant 
43  (a)Process  Equipment 
01150 

(b)Lab  &  Office  Furnish 


mgs 


( c)High  Service  Pumping 
Unit 

(d)Control  Building, 
Structural 

(e)Control  Building, 

Mechanical 

( f)Control  Building, 
Electrical 


(g)Total  -  Item  43 Lump  Sum    =  $ 


44 


,.  ,-,lM    Yard  Piping  -  _ 

UllbU  r  Lump  Sum  =$ 


45     Waste  System,  New 
01150    1,500  Gal. waste  tan* Lump  Sum  =$_ 


46     Waste  System, 
01150    6"  p.i.  Pipe 28Q   L-F-(a  $ =  $_ 


01150   1-1/2"  Polyethylene  "pipe" 


IFB-6310-78A 


Waste  System,  _280   L>F>@  =  $ 


CBS-6 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

48 


Water  Storage 


01150    Facilities Lump  Sum  =  $. 

49    

Hydro-Pneumatic 

"6TT5"0         Tank  Lump   Surn    =  $ 


50      r-rr : - r r- 

Bituminous  Surfacing 


01150    Access  Road 27.5  L.F.8  $ =  $ 

51    : s r- 

Bituminous  Surfacing, 


01150    Parking  Area Lump  Sum  =  $_ 

FenCln9  680   L.F. 


Class  A2  Pipe  190   L.F 


Total  Bid-Improvement  D $ 

(Items  37  through  55) 


IFE-6310-78A 


01150  oou  u'c*    $ =  $. 

53    

Class  Al  Pipe            on  T  ,-. 

01150    Concealment ou  L.F^  $ =  $ 

54 


01150    Concealment ; *@  $ =  $_ 

55    

Class  B  Pipe      ____z  360   L  F  6 

01150  Concealment *iiE.-«? -   ?_ 


@  $       =  $ 


CBS-7 


ITEM  NO. 
SECTION 

ITEM, 

QUANTITY  &  UNIT  OF  MEASURE 

UNIT 
PRICE 

AMOUNT 
OF  BID 

ROCK  HARBOR  BOAT  PUMP-OUT  SYSTEM  -  IMPROVEMENT  E 


56   Boat  Pump-Out 
01150   Station Lump  Sum  =  $ 


57   2-inch  Galvanized 
01150   Steel  Pipe gn  L.F.  @  $ =  $. 


59 
01150   Manhole Lump  Sum  =  $ 


Total  Bid-Improvement  E $ 

(Items  56  through  59) 


IFB-6310-78A 


58   1-inch  Galvanized 
01150   Steel  Pipe 80  L.F.  @  $ =  $ 


§  $         =  $ 


CBS-8 


BID  SUMMARY 

BID  ITEM  1,  FORCE  ACCOUNT $_ 13,000 

TOTAL,  IMPROVEMENT  B   (Items  2  through  19) $_ 

TOTAL,  IMPROVEMENT  C   (Items  20  through  36) $ 

TOTAL   IMPROVEMENT  D   (Items  37  through  55) $ 

TOTAL  IMPROVEMENT  E   (Items  56  through  59) $ 

TOTAL  BID  (Items  1  through  59) —  $ 


Contingent  Sum  to  be  included  in  the  total  cost  of  work.   Pay- 
ment will  be  as  specified  in  Section  01025. 

Above  quantities,  except  Lump  Sum,  are  estimated  and  will  be 
used  to  solicit  bids,  but  payment  will  be  made  only  for  actual 
quantities  of  work  completed. 

Arrangement  of  the  above  items  is  for  convenience  in  comparing 
bids.   Award  will  be  made  to  one  Bidder  in  accordance  with  Clause 
10  of  the  Instructions  to  Bidders. 


END 


IFB-6310-78A  CBS-  9 


ATTACHMENT  TO  BID  FORM,  SF-21 

REPRESENTATIONS  BY  BIDDER  PURSUANT  TO  "BUY  AMERICAN  ACT" 

NOTE:     Unless  bidder  intends  to  furnish  NONDOMESTIC  construction  material  it  is  unnecessary  to 
complete  this  form,  but  it  should  be  returned  with  the  bid. 

Bidder  represents  that  all  construction  materials  to  be  used,  other  than  those  specifically  exempt 
from  the  requirements  of  the  Buy  American  Act  as  listed  on  the  back  of  this  form,  will  be  domestic 
materials  conforming  to  Clause  No.  24,  "Buy  American",  of  the  General  Provision  (Standard  Form  23-A) 
except  as  noted  below: 

Name  of  each  item                                                              Quantity                                                  Cost  delivered 
of  nondomestic  material  (weight,  feet,  no.,  etc.) to  the  job  site 


Total        $ 

The  Contractor  will  be  limited  in  the  use  of  nondomestic  materials  to  those  listed  above  and 
those  specifically  exempt  from  the  requirements  of  the  Buy  American  Act  as  listed  on  the  back  of  this 
form. 

List  below  the  lowest  cost  of  domestic  material  comparable  to  each  item  of  nondomestic  material 
shown  above,  based  upon  bidder's  canvass  of  domestic  suppliers  (as  required  by  Paragraph  (b)  (2)  on 
the  back  of  this  form). 

Name  of  each  item  of 
domestic  material  comparable  Quantity  Cost  delivered 

to  offered  nondomestic  material  (weight,  feet,  no.,  etc.)  to  the  job  site 


Total        $ 

If  nondomestic  construction  materials  are  listed  above,  an  alternate  bid  may  be  submitted 
offering  comparable  domestic  materials  as  described  in  Paragraph  (b)  (3)  on  the  reverse  hereof. 
However,  unless  the  bidder  specifically  states  alternate  bid  prices  for  specific  items  of  the  schedule, 
based  upon  use  of  comparable  domestic  materials,  the  bid  will  be  evaluated  only  on  the  basis  of  the 
foreign  materials  listed  above. 
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U.S.  Government  Printing  Office-1977-780-754/; 


INFORMATION  REGARDING  BUY  AMERICAN  ACT 

(a)  The  Buy  American  Act  (41  U.S.C.  10a-10d)  generally  requires  that  only  domestic  construction 
material  be  used  in  the  performance  of  this  contract.  (See  the  clause  entitled  "Buy  American" 
in  Standard  Form  23A,  General  Provisions,  Construction  Contracts.)  This  requirement  does  not  apply 
to  the  following  construction  material  or  components: 


Acetylene  black 

Asbestos,  amosite 

Bananas 

Beet  extract 

Bismuth 

Books,  pamphlets,  newspapers,  magazines,  periodicals, 

printed  briefs,  and  films  which  are  not  printed  in  the 

United  States  and  for  which  domestic  editions  are  not 

available 
Brazil  nuts,  unroasted 
Cadmium,  ores  and  flue  dust 
Calcium  cyanamide 
Capers 
Cashew  nuts 
Chicle 

Chrome  ore  or  chromite 
Cinchona  bark 

Cobalt,  in  cathodes,  rondelles,  or  other  primary  forms 
Cocoa  beans 
Coconut  and  coconut  meat,  unsweetened,  in  shredded, 

dessiccated,  or  similarly  prepared  form 
Coffee,  raw  or  green  bean 
Cork,  wood  or  bark  and  waste 
Diamonds,  industrial,  stones 
Emetine,  bulk 
Ergot,  crude 
Fair  linen,  altar 
Fibers  of  the  following  types:  Abace,  agave,  coir,  jute 

and  palmyra 
Goat  and  kid  skins 
Graphite,  natural 
Hog  bristles  for  brushes 
Hyoscine,  bulk 
Ipecac,  root 


Menthol,  natural  bulk 

Mica 

Nickel  primary,  in  ingots,  pigs,  shot,  cathodes,  or  similar 

forms;  nickel  oxide  and  nickel  salts 
Nitroguanidine  (also  known  as  picrite) 
Olive  oil 

Olives  (green),  pitted  or  stuffed  or  bulk 
Opium,  crude 

Petroleum,  crude  oil;  unfinished  oils  and  finished  products 
Platinum  and  platinum  group  metals  refined,  as  sponge, 

powder,  ingots,  or  cast  bars 
Pyrethrum  flowers 
Quartz  crystals 
Quebracho 
Quinidine 
Radium  salts 
Rubber,  crude  and  latex 
Rutile 
Sperm  oil 

Spices  and  herbs  in  bulk 
Sugars,  raw 
Swords 

Talc,  block  steatite 
Tapioca  flour  and  cassava 
Tartar,  crude;  tartaric  acid  and  cream  of  tartar 

in  bulk 
Tea  in  bulk 

Tin  in  bars,  blocks  and  pigs 
Vanilla  beans 
Venom,  cobra 
Wax,  carnauba 
Woods  of  the  following  species:  Angelique,  balsa,  ekki, 

greenheart,  lignum  vitae,  mahogany,  and  teak 


(b)  (1)  Furthermore,  bids  or  proposals  offering  use  of  additional  non-domestic  construction  material 
may  be  acceptable  for  award  if  the  Government  determines  that  use  of  comparable  domestic 
construction  material  is  impracticable  or  would  unreasonably  increase  the  cost  of  that  domestic 
construction  material  (in  sufficient  and  reasonably  available  commercial  quantities  and  of  a 
satisfactory  quality)  is  unavailable.  Reliable  evidence  shall  be  furnished  justifying  such  use 
of  additional  non-domestic  construction  material. 

(2)  Where  it  is  alleged  that  use  of  domestic  construction  material  would  unreasonably  increase 
the  cost: 

(i)  Data  shall  be  included  by  the  bidder,  based  on  a  reasonable  canvass  of  suppliers, 
demonstrating  that  the  cost  of  each  such  domestic  construction  material  would  exceed 
by  more  than  6  percent  the  cost  of  comparable  non-domestic  construction  material. (All 
costs  of  delivery  to  the  construction  site  shall  be  included,  as  well  as  any  applicable  duty.) 

(ii)  For  evaluation  purposes,  6  percent  of  the  cost  of  all  additional  non-domestic  construction 
material,  which  qualifies  under  paragraph  (i)  above  will  be  added  to  the  bid  or  proposal. 

(3)  When  offering  additional  non-domestic  construction  material,  bids  or  proposals  may  also  offer, 
at  stated  prices,  any  available  comparable  domestic  construction  material,  so  as  to  avoid  the 
possibility  that  failure  of  a  non-domestic  construction  material  to  be  acceptable  under  (1)  above, 
will  cause  rejection  of  the  entire  bid. 


FPR  1-18.604  &  IPR  14-18.604 
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STANDARD  FORM  19-B  -  REPRESENTATIONS  AND  CERTIFICATIONS  CONTINUED 


10.  PUBLIC  OP  PRIVATE  ORGANIZATIONS  FOR  THE  HANDICAPPED  OR 
HANDICAPPED  INDIVIDUALS: 

(Execute  if  a  small  business  set-aside  is  involved  and  the 
offeror  deems  himself  to  be  eligible.) 

He  is  /~~7  a  public  or  private  organization  for  the  handicapped  or 
a  handicapped  individual,  as  provided  in  the  Small  Business  Act, 
as  amended,  and  the  regulations  of  the  Small  Business 
Administration. 

The  term  "public  or  private  organization"  is  one  "*  *  *  (i)  which 
is  organized  under  the  laws  of  the  United  States  or  of  any  State, 
operated  in  the  interest  of  handicapped  individuals,  the  net 
income  of  which  does  not  inure  in  whole  or  in  part  to  the  benefit 
of  any  shareholder  or  other  individual;  (ii)  which  complies  with 
any  applicable  occupational  health  and  safety  standard  prescribed 
by  the  secretary  of  Labor;  and  (iii)  which,  in  the  production  of 
commodities  and  in  the  provision  of  services  during  any  fiscal 
year  in  which  it  receives  financial  assistance  under  this 
subsection,  employs  handicapped  individuals  for  not  less  than  75 
per  centum  of  the  man-hours  required  for  the  production  or 
provision  of  the  commodities  or  services.*  *  *"  (15  U-S.C- 
636h(1)  (A)) 

The  term  "handicapped  individual"  means  a  "*  *  *  person  who  has  a 
physical,  mental,  or  emotional  impairment,  defect,  ailment, 
disease,  or  disability  of  a  permanent  nature  which  in  any  way 
limits  the  selection  of  any  type  of  employment  for  which  the 
person  would  otherwise  be  qualified  or  qualifiable*  *  *."  (13 
CFR    118.2(f)) 


REPRESENTATIONS  AND  CERTIFICATIONS 

(Coastractioa  and  Arcbitact-Eafiaeor  Contract) 
(For  •*«  with  Standard  Forms  19.  21  and  252) 


REFERENCE  (Enter  tarn*  No.(s)  at  on  SP  19,  21  and  2)2) 


IFB    6310-78A 


N»Ml  .  ND  400RISS  OF  BIDDER  {So.,  Slrttl.  City.  State,  and  ZIP  Code) 


DATE  OF  BiD 


In  negotiated  procurements,  "bid"  and  "bidder"  shall  be  construed  to  mean  "offer"  and  "offeror." 

The  bidder  makes  the  following  representations  and  certifications  as  a  part  of  the  bid  identified 
above.   (Check  appropriate  boxes.) 

1.  SMALL  BUSINESS 

He  G  's>  D  '*  not>  a  small  business  concern.  (A  small  business  concern  for  the  purpose  of  Government  procurement 
is  a  concern,  including  its  affiliates,  which  is  independently  owned  and  operated,  is  not  dominant  in  the  field  of  opera- 
tions in  which  it  is  bidding  on  Government  contracts,  and  can  further  qualify  under  the  criteria  concerning  number  of 
employees,  average  annual  receipts,  or  other  criteria  as  prescribed  by  the  Small  Business  Administration.  For  additional 
information  see  governing  regulations  of  the  Small  Business  Administration  (13  CFR  Part  121)). 

2.  MINORITY  BUSINESS  ENTERPRISE 

He  □  is,  □  is  not  a  minority  business  enterprise.  A  minority  business  enterprise  is  denned  as  a  "business,  at  least  50 
percent  of  which  is  owned  by  minority  group  members  or,  in  case  of  publicly  owned  businesses,  at  least  51  percent  of 
the  stock  of  which  is  owned  by  minority  group  members."  For  the  purpose  of  this  definition,  minority  group  members 
are  Negroes,  Spanish-speaking  American  persons,  American-Orientals.  American-Indians,  American-Eskimos,  and  American- 
Aleuts." 

3.  CONTINGENT  FEE 

(a)  He  LJ  has,  (_)  has  not,  employed  or  retained  any  company  or  person  (other  than  a  full-time  bona  fide  employee 
working  solely  for  the  bidder)  to  solicit  or  secure  this  contract,  and  (b)  he  Q  has,  Q  has  not,  paid  or  agreed  to  pay 
any  company  or  person  (other  than  a  full-time  bona  fide  employee  working  solely  for  the  bidder)  any  fee,  commission, 
percentage  or  brokerage  fee,  contingent  upon  or  resulting  from  the  award  of  this  contract;  and  agrees  to  furnish  informa- 
tion relating  to  (a)  and  (b)  above  as  requested  by  the  Contracting  Officer.  (For  interpretation  of  the  representation,  includ- 
ing the  term  "bona  fide  employee."  see  Code  of  Federal  Regulations.  Title  41.  Subpart  l-l.$.) 

4.  TYPE  OF  ORGANIZATION 

He  operates  as  an  Q]  individual,  Q  partnership,  [_]  joint  venture,  |    |  corporation,  incorporated  in  State  of 


5.  INDEPENDENT  PRICE  DETERMINATION 

(a)  By  submission  of  this  bid,  each  bidder  certifies,  and  in  the  case  of  a  |oint  bid  each  party  thereto  certifies  as  to  his 
own  organization,  that  in  connection  with  this  procurement: 

(1)  The  prices  in  this  bid  have  been  arrived  at  independently,  without  consultation,  communication,  or  agree- 
ment, for  the  purpose  of  restricting  competition,  as  to  any  matter  relating  to  such  prices  with  any  other  bidder  or  with 
any  competitor;    . 

(2)  Unless  otherwise  required  by  law,  the  prices  which  have  been  quoted  in  this  bid  have  not  been  knowingly 
disclosed  by  the  bidder  and  will  not  knowingly  be  disclosed  by  the  bidder  prior  to  opening,  in  the  case  of  a  bid,  or 
prior  to  award,  in  the  case  of  a  proposal,  directly  or  indirectly  to  any  other  bidder  or  to  any  competitor;  and 

(3)  No  attempt  has  been  made  or  will  be  made  by  the  bidder  to  induce  any  other  person  or  firm  to  submit  or 
not  to  submit  a  bid  for  the  purpose  of  restricting  competition. 

(b)  Each  person  signing  this  bid  certifies  that: 

( 1 )  He  is  the  person  in  the  bidder's  organization  responsible  within  that  organization  for  the  decision  as  to  the 
prices  being  bid  herein  and  that  lie  has  not  participated,  and  will  not  participate,  in  any  action  contrary  to  (<*)(!) 
through   (a)(5)   above;  or 

(2)  (i)  He  is  not  the  person  in  the  bidder's  organization  responsible  within  that  organization  for  the  decision 
as  to  the  prices  being  bid  herein  but  that  he  has  been  authorized  in  writing  to  act  as  agent  for  the  persons  respon- 
sible for  such  decision  in  certifying  that  such  persons  have  not  participated,  and  will  not  participate,  in  any  action 
contrary  to  (a)(1)  through  (a)  (3)  above,  and  as  their  agent  does  hereby  so  certify;  and  (ii)  he  has  not  participated, 
and  will  not  participate,  in  any  action  contrary  to  (a)(1)   through   (a)(5)   above. 

(c)  This  certification  is  not  applicable  to  a  foreign  bidder  submitting  a  bid  for  a  contract  which  requires  performance 
or  delivery  outside  the  United  States,  its  possessions,  and  Puerto  Rico. 

(d)  A  bid  will  not  be  considered  for  award  u  here  (a)(1),  (a)(5),  or  (h)  above,  has  been  deleted  or  modified. 
Where  (a)(2)  above,  has  been  deleted  or  modified,  the  bid  will  not  be  considered  for  award  unless  the  bidder  furnishes 
with  the  bid  a  signed  statement  which  sets  forth  in  detail  the  circumstances  of  the  disclosure  and  the  head  of  the  agency, 
or  his  designee,  determines  that  such  disclosure  was  not  made  for  the  purpose  of  restricting  competition. 

SOIL. — Bids    must   set   forth   full,   accurate,   ami    complete   information   as    required   by    this    imitation   for  bids    (including 
attachments).      The  penalty  for  making  false  statement-  in  bids  is  prescribed  in  IS  I.S.C.  I  (Ml. 
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THE  FOLLOWING  NEED  BE  CHECKED  ONLY  IF  BID  EXCEEDS  $10,000  IN  AMOUNT. 

6.  EQUAL  OPPORTUNITY 

He  D  has,  □  has  not,  participated  in  a  previous  contract  or  subcontract  subject  to  the  Equal  Opportunity  Clause  herein,  the  clause 
originally  contained  in  Section  301  of  Executive  Order  No.  10925,  or  the  clause  contained  in  Section  201  of  Executive  Order  No.  11114; 
he  D  has,  □  has  not,  filed' all  required  compliance  reports;  and  representations  indicating  submission  of  required  compliance  reports, 
signed  by  proposed  subcontractors,  will  be  obtained  prior  to  subcontract  awards. 

(The  above  representations  need  not  be  submitted  in  connection  with  contracts  or  subcontracts  which  arc  exempt  from 
the  equal  opportunity  clause.) 

7.  PARENT  COMPANY  AND  EMPLOYER  IDENTIFICATION    NUMBER 

Each  bidder  shall  furnish  the  following  information  by  filling  in  the  appropriate  blocks: 

(a)  Is  the  bidder  owned  or  controlled  by  a  parent  company  as  described  below?  Q  Yes  \~\  No.  (For  the  purpose  of 
this  bid,  a  parent  company  is  defined  as  one  which  either  owns  or  controls  the  activities  and  basic  business  policies  of  the  bidder. 
To  own  another  company  means  the  parent  company  must  own  at  least  a  majority  (more  than  50  percent)  of  the  voting  rights 
in  that  company.  To  control  another  company,  such  ownership  is  not  required;  if  another  company  is  able  to  formulate,  deter- 
mine, or  veto  basic  business  policy  decisions  of  the  bidder,  such  other  company  is  considered  the  parent  company  of  the  bidder. 
This  control  may  be  exercised  through  the  use  of  dominant  minority  voting  rights,  use  of  proxy  voting,  contractual  arrangements, 
or  otherwise.) 

(b)  If  the  answer  to  (a)  above  is  "Yes,"  bidder  shall  insert  in  the  space  below  the  name  and  main  office  address  of  the 
parent  company. 


NAME  OF  PARENT  COMPANY 


MAIN  OFFICE  ADDRESS     (So.,  Slr.tl.  Cily,  Stmtt,  and  ZIP  Cod,) 


(c)  Bidder  shall  insert  in  the  applicable  space  below,  if  he  has  no  parent  company,  his  own  Employer's  Identification 
Number  (E.I.  No.)  (Federal  Social  Security  Number  used  on  Employer's  Quarterly  Federal  Tax  Return,  US.  Treasury  Depart' 
ment  Form  941),  or,  if  he  has  a  parent  company,  the  E.I.  No.  of  his  parent  company. 


EMPLOYER 
IDENTIFICATION  NUMBER  OF 


PARENT  COMPANY 


8.  CERTIFICATION  OF  NONSEGREGATED  FACILITIES 

(Applicable  to  (1)  contracts,  (2)  subcontracts,  and  (3)  agreements  with  applicants  who  are  themselves  performing  federally 
assisted  construction  contracts,  exceeding  $10,000  which  axe  not  exempt  from  the  provisions  of  the  Equal  Opportunity  clause.) 

By  the  submission  of  this  bid,  the  bidder,  offeror,  applicant,  or  subcontractor  certifies  that  he  does  not  maintain  or 
provide  for  his  employees  any  segregated  facilities  at  any  of  his  establishments,  and  that  he  does  not  permit  his  employees 
to  perform  their  services  at  any  location,  under  his  control,  where  segregated  facilities  are  maintained.  He  certifies  further 
that  he  will  not  maintain  or  provide  for  his  employees  any  segregated  facilities  at  any  of  his  establishments,  and  that  he 
will  not  permit  his  employees  to  perform  their  services  at  any  location,  under  his  control,  where  segregated  facilities  are 
maintained.  The  bidder,  offeror,  applicant,  or  subcontractor  agrees  that  a  breach  of  this  certification  is  a  violation  of  the 
Equal  Opportunity  clause  in  this  contract.  As  used  in  this  certification,  the  term  "segregated  facilities"  means  any  waiting  rooms, 
work  areas,  rest  rooms  and  wash  rooms,  restaurants  and  other  eating  areas,  time  clocks,  locker  rooms  and  other  storage  or 
dressing  areas,  parking  lots,  drinking  fountains,  recreation  or  entertainment  areas,  transportation,  and  housing  facilities  pro- 
vided for  employees  which  are  segregated  by  explicit  directive  or  are  in  fact  segregated  on  the  basis  of  race,  color,  religion,  or 
national  origin,  because  of  habit,  local  custom,  or  otherwise.  He  further  agrees  that  (except  where  be  has  obtained  identical 
certifications  from  proposed  subcontractors  for  specific  time  periods)  he  will  obtain  identical  certificatons  from  proposed  sub- 
contractors prior  to  the  award  of  subcontractors  exceeding  $10,000  which  are  not  exempt  from  the  provisions  of  the  Equal  Op- 
portunity clause;  that  he  will  retain  such  certifications  in  his  files;  and  that  he  will  forward  the  following  notice  to  such  pro- 
posed subcontractors  (except  where  the  proposed  subcontractors  have  submitted  identical  certifications  for  specific  time  periods): 

NOTICE  TO  PROSPECTIVE  SUBCONTRACTORS  OF  REQUIREMENT  FOR  CERTIFICATIONS 

OF  NONSEGREGATED  FACILITIES 

A  Certification  of  Nonsegregated  Facilities  must  be  submitted  prior  to  the  award  of  a  subcontract  exceeding  $10,000  which 
is  not  exempt  from  the  provisions  of  the  Equal  Opportunity  clause.  The  certification  may  be  submitted  either  for  each  subcon- 
tract or  for  all  subcontracts  during  a  period  (i.e.,  quarterly,  semiannually,  or  annually). 

NOTE:  The  penalty  for  making  false  statements  in  offers  is  prescribed  in  18  U.S.C.  1001. 

9.  CLEAN  AIR  AND  WATER 

(Applicable  if  the  bid  or  offer  exceeds  $100,000,  or  the  contracting  officer  has  determined  that  orders  under  an  indefinite 
quantity  contract  in  any  year  will  exceed  $100,000,  or  a  facility  to  be  used  has  been  the  subject  of  a  conviction  under  the  Clean 
Air  Act  (42  U.S.G  I857c-8(c)(l))  or  the  Federal  Water  Pollution  Control  Act  (33  U.S.C.  1319(c))  and  is  listed  by  EPA,  or 
is  not  otherwise  exempt) 

The  bidder  or  offeror  certifies  as  follows: 

(a)  Any  facility  to  be  utilized  in  the  performance  of  this  proposed  contract  has  D,  has  not  Q,  been  listed  on  the  Environ- 
mental Protection  Agency  List  of  Violating  Facilities. 

(b)  He  will  promptly  notify  the  contracting  officer,  prior  to  award,  of  the  receipt  of  any  communication  from  the  Director, 
Office  of  Federal  Activities,  Environmental  Protection  Agency,  indicating  that  any  facility  which  he  proposes  to  use  for  the  per- 
formance of  the  contract  is  under  consideration  to  be  listed  on  the  EPA  List  of  Violating  Facilities. 

(c)  He  will  include  substantially  this  certification,  including  this  paragraph  (c),  in  every  nooexempt  subcontract. 
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BIO  BOND 

(See  Instruction),  on  rei  erse) 


24-103 


DATE    BOND    EXECUTED  (Must  not  be  Inter 
than  hhl  opening  date) 


PRINCIPAL    (Legal  name  unit  business  address) 


TYPE    OF    ORGANIZATION  ("X"  one  I 

1 !   INDIVIDUAL  I I   PARTNERSHIP 

f— I  JOINT  (— | 

I I   VENTURE  I I   CORPORATION 


STATE    OF    INCORPORATION 


SURETY(IES]    (Name  and  business  address) 


PENAL    SUM    OF    BOND 


BID   IDENTIFICATION 


PERCENT 

OF   e.tD 

PRICE 


AMOUNT   NOT   TO    EXCEED 


B.'D    DATE 


MILLION.  S!      THOUSAND(S|     HUNDRED(Si       CENTS 


FOR    (Construction, 
Supplies  or  Services) 


INVITATION    NO. 


KNOW  ALL  MEN  BY  THESE  PRESENTS,  That  we,  the  Principal  and  Surety(ies)  hereto,  are  firmly  bound  to  the 
United  States  of  America  (hereinafter  called  the  Government)  in  the  above  penal  sum  for  the  payment  of  which  we 
bind  ourselves,  our  heirs,  executors,  administrators,,  and  successors,  jointly  and  severally:  Provided,  That,  where 
the  Sureties  are  corporations  acting  as  co-sureties,  we,  the  Sureties,  bind  ourselves  in  such  sum  "jointly  and  sever- 
ally" as  well  as  "severally"  only  for  the  purpose  of  allowing  a  joint  action  or  actions  against  any  or  all  of  us,  and 
for  all  other  purposes  each  Surety  binds  itself,  jointly  and  severally  with  the  Principal,  for  the  payment  of  such  sum 
only  as  is  set  forth  opposite  the  name  of  such  Surety,  but  if  no  limit  of  liability  is  indicated,  the  limit  of  liability 
shall  be  the  full  amount  of  the  penal  sum. 

THE  CONDITION  OF  THIS  OBLIGATION  IS  SUCH,  that  whereas  the  Principal  has  submitted  the  bid  identified 
above. 

NOW,  THEREFORE,  if  the  Principal,  upon  acceptance  by  the  Government  of  his  bid  identified  above,  within  the 
period  specified  therein  for  acceptance  (sixty  (60)  days  if  no  period  is  specified),  shall  execute  such  further'con- 
tracrual  documents,  if  any,  and  give  such  bond(s)  as  may  be  required  by  the  terms  of  the  bid  as  accepted  within 
the  time  specified  (ten  (10)  days  if  no  period  is  specified)  after  receipt  of  the  forms  by  him,  or  in  the  event  of 
failure  so  to  execute  such  further  contractual  documents  and  give  such  bonds,  if  the  Principal  shall  pay  the  Govern- 
ment for  any  cost  of  procuring  the  work  which  exceeds  the  amount  of  his  bid,  then  the  above  obligation  shall  be 
void  and  of  no  effect. 

Each  Surety  executing  this  instrument  hereby  agrees  that  its  obligation  shall  not  be  impaired  by  any  extension  (s) 
of  the  time  for  acceptance  of  the  bid  that  the  Principal  may  grant  to  the  Government,  notice  of  which  extension(s) 
to  the  Surety(ies)  being  hereby  waived;  provided  that  such  waiver  of  notice  shall  apply  only  with  respect  to  exten- 
sions aggregating  not  more  than  sixty  (60)  calendar  days  in  addition  to  the  period  originally  allowed  for  accept- 
ance of  the  bid. 

IN  WITNESS  WHEREOF,  the  Principal  and  Surety(ies)  have  executed  this  bid  bond  and  have  affixed  their  seals 
on  the  date  set  forth  above. 
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INSTRUCTIONS 


1.  This  form  is  authorized  for  use  whenever  a  bid 
guaranty  is  required  in  connection  with  construction 
work  or  the  furnishing  of  supplies  or  services.  There 
shall  be  no  deviation  from  this  form  without  approval  by 
the  Administrator  of  General  Services. 

2.  The  full  legal  name  and  business  address  of  the 
Principal  shall  be  inserted  in  the  space  designated  "Prin- 
cipal" on  the  face  of  this  form.  The  bond  shall  be 
signed  by  an  authorized  person.  Where  such  person  is 
signing  in  a  representative  capacity  (e.g.,  an  attorney-in- 
fact),  but  is  not  a  member  of  the  firm,  partnership,  or 
joint  venture,  or  an  officer  of  the  corporation  involved, 
evidence  of  his  authority  must  be  furnished. 

3.  The  penal  sum  of  the  bond  may  be  expressed  as  a 
percentage  of  the  bid  price  if  desired.  In  such  cases,  a 
maximum  dollar  limitation  may  be  stipulated    (e.g.,  20% 

of  the  bid  price  but  the  amount  not  to  exceed 

dollars). 


4.  (a)  Corporations  executing  the  bond  as  sureties 
must  be  among  those  appearing  on  the  Treasury  Depart- 
ment's list  of  approved  sureties  and  must  be  acting  within 


the  limitations  set  forth  therein.  Where  more  than  a 
single  corporate  surety  is  involved,  their  names  and  ad- 
dresses (city  and  State)  shall  be  inserted  in  the  spaces 
(Surety  A,  Surety  B,  etc.)  headed  "CORPORATE  SUR- 
ETY(IES)",  and  in  the  space  designated  "SURETY  (IES)  " 
on  the  face  of  this  form  only  the  letter  identification  of 
the  Sureties  shall  be  inserted. 

(b)  Where  individual  sureties  execute  the  bond,  they 
shall  be  two  or  more  responsible  persons.  A  completed 
Affidavit  of  Individual  Surety  (Standard  Form  28),  for 
each  individual  surety,  shall  accompany  the  bond.  Such 
sureties  may  be  required  to  furnish  additional  substanti- 
ating information  concerning  their  assets  and  financial 
capability  as  the  Government  may  require. 

5.  Corporations  executing  the  bond  shall  affix  their 
corporate  seals.  Individuals  shall  execute  the  bond  op- 
posite the  word  "Seal":  and,  if  executed  in  Maine  or  New 
Hampshire,  shall  also  affix  an  adhesive  seal. 


6.   The    name    of  each    person    signing 
should   be  typed  in  the  space  provided. 
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LABOR  STANDARDS  PROVISIONS 

APPLICABLE  TO  CONTRACTS  IN  EXCESS  OF  $2,000 


1.  DAVIS-BACON  ACT   <40  U.S.C.  276a-276a-7) 

(»)  All  mechanics  and  laborers,  including  apprentices  and  trainees 
employed  or  working  directly  upon  the  site  of  the  work  shall  be  paid 
unconditionally  and  not  less  often  than  once  a  week  and  without  subse 
quent  deduction  or  rebate  on  any  account  (except  such  payroll  deductions 
as  are  permitted  by  the  Copeland  Regulations.  29  CFR  Part  3).  the  full 
amounts  due  at  time  of  payment  computed  at  wage  rates  not  less  than  the 
aggregate  of  the  basic  hourly  rates  and  the  rates  of  payments,  contribu- 
tions or  costs  for  any  fringe  benefits  contained  in  the  wage  determination 
decision  of  the  Secretary  of  Labor  which  is  attached  hereto  and  made 
a  part  hereof,  regardless  of  any  contractual  relationship  which  may  be 
alleged  to  exist  between  the  Contractor  or  subcontractor  and  such  laborers 
and  mechanics.  A  copy  of  such  wage  determination  decision  shall  be  kept 
posted  by  the  Contractor  at  the  site  of  the  work  in  a  prominent  place 
where  it  can  be  easily  seen  by  the  workers. 

(b)  The  Contractor  may  discharge  his  obligation  under  this  clause 
to  workers  in  any  classification  for  which  the  wage  determination  decision 
contains: 

(1)  Only  a  basic  hourly  rate  of  pay.  by  making  payment  at  not 
less  than  such  basic  hourly  rate,  except  as  otherwise  provided  in  the 
Copeland  Regulations  (29  CFR  Part  J):  or 

(2)  Both  a  basic  hourly  rate  of  pay  and  fringe  benefits  payments, 
by  making  payment  in  cash,  by  irrevocably  making  contributions  pursuant 
to  a  fund,  plan,  or  program  for,  and/or  by  assuming  an  enforceable  com 
mitment  to  bear  the  cost  of,  bona  fide  fringe  benefits  contemplated  by 
the  Davis-Bacon  Act,  or  by  any  combination  thereof.  Contributions  made, 
or  costs  assumed,  on  other  than  a  weekly  basis  shall  be  considered  as  hav- 
ing been  constructively  made  or  assumed  during  a  weekly  period  to  the 
extent  that  they  apply  to  such  period.  Where  a  fringe  benefit  is  expressed 
in  a  wage  determination  in  any  manner  other  than  as  an  hourly  rate  and 
the  Contractor  pays  a  cash  equivalent  or  provides  an  alternative  fringe 
benefit,  he  shall  furnish  information  with  his  payrolls  showing  how  he 
determined  that  the  cost  incurred  to  make  the  cash  payment  or  to  provide 
the  alternative  fringe  benefit  is  equal  to  the  cost  of  the  wage  determination 
fringe  benefit.  In  any  case  where  the  Contractor  provides  a  fringe  bene- 
fit different  from  any  contained  in  the  wage  determination,  he  shall  sim- 
ilarly show  how  he  arrived  at  the  hourly  rate  shown  therefor.  In  the 
event  of  disagreement  between  or  among  the  interested  parties  as  to  an 
equivalent  of  any  fringe  benefit,  the  Contracting  Officer  shall  submit  the 
question,  together  with  his  recommendation,  to  the  Secretary  of  Labor  for 
final  determination. 

(c)  The  assumption  of  an  enforceable  commitment  to  bear  the  cost 
of  fringe  benefits,  or  the  provision  of  any  fringe  benefits  not  expressly 
listed  in  section  1(b)(2)  of  the  Davis-Bacon  Act  or  in  the  wage  deter- 
mination decision  forming  a  part  of  the  contract,  may  be  considered  as 
payment  of  wages  only  with  the  approval  of  the  Secretary  of  Labor  pur- 
suant to  a  written  request  by  the  Contractor.  The  Secretary  of  Labor  may 
require  the  Contractor  to  set  aside  assets,  in  a  separate  account,  to  meet 
his  obligations  under  any  unfunded  plan  or  program. 

(d)  The  Contracting  Officer  shall  require  that  any  class  of  laborers 
or  mechanics,  including  apprentices  and  trainees,  which  is  not  listed 
in  the  wage  determination  decision  and  which  is  to  be  employed  under 
the  contract  shall  be  classified  or  reclassified  conformably  to  the  wage 
determination  decision,  and  shall  report  the  action  taken  to  the  Secretary 
of  Labor.  If  the  interested  parties  cannot  agree  on  the  proper  classification 
or  reclassification  of  a  particular  class  of  laborers  or  mechanics  to  be  used, 
the  Contracting  Officer  shall  submit  the  question,  together  with  his  recom- 
mendation, to  the  Secretary  of  Labor  for  final  determination.  Apprentices 
and  trainees  may  be  added  under  this  clause  only  where  they  are  employed 
pursuant  to  an  apprenticeship  or  trainee  program  meeting  the  requirements 
of  the  Apprentices  and   Trainees  clause  below. 

(e)  In  the  event  it  is  found  by  the  Contracting  Officer  that  any  laborer 
or  mechanic,  including  apprentices  and  trainees,  employed  by  the  Con- 
tractor  or  any  subcontractor  directly  on  the  site  of  the  work  covered  by 
this  contract  has  been  or  is  being  paid  at  a  rate  of  wages  less  than  the 
rate  of  wages  required  by  paragraph  (a)  of  this  clause,  the  Contracting 
Officer  may  (1)  by  written  notice  to  the  Government  Prime  Contractor 
terminate  his  right  to  proceed  with  the  work,  or  such  part  of  the  work 
as  to  which  there  has  been  a  failure  to  pay  said  required  wages,  and  (2) 
prosecute  the  work  to  completion  by  contract  or  otherwise,  whereupon 
such  Contractor  and  Subcontractor  and  his  sureties  shall  be  liable  to  the 
Government  for  any  excess  costs  occasioned  the  Government  thereby. 

(f)  Paragraphs  (a)  through  (e)  of  the  clause  shall  apply  to  this 
contract  to  the  extent  that  it  is  (1)  a  prime  contract  with  the  Govern- 
ment subject  to  the  DavisBacon  Act,  or  (2)  a  subcontract  also  subject 
to  the  Davis-Bacon  Act  under  such  prime  contract. 

2.  CONTRACT  WORK  HOURS  AND  SAFETY  STANDARDS  ACT- 
OVERTIME  COMPENSATION  (40  U.S.C.  327-333). 

This  contract  is  subject  to  the  Contract  Work  Hours  and  Safety  Standards 
Act  and  to  the  applicable  rules,  regulations,  and  interpretations  of  the 
Secretary  of  Labor. 

(a)  The  Contractor  shall  not  require  or  permit  any  laborer  or  mechanic, 
including  apprentices  trainees,  watchmen,  and  guards,  in  any  workweek 
in  which  he  is  employed  on  any  work  under  this  contract  to  work  in 
excess  of  8  hours  in  any  calendar  day  or  in  excess  of  40  hours  in  such 
workweek  on  work  subject  to  the  provisions  of  the  Contract  Work  Hours 
and  Safety  Standards  Act  unless  such  laborer  or  mechanic,  including  ap- 
prentices trainees,  watchmen,  and  guards,  receives  compensation  at  a 
rate  not  less  than  1  Vi  times  his  basic  rate  of  pay  for  all  such  hours  worked 
in  excess  of  8  hours  in  any  calendar  day  or  in  excess  of  40  hours  in  such 
workweek,  whichever  is  the  greater  number  of  overtime  hours.  The  "basic 
rate  of  pay,"  as  used  in  this  clause,  shall  be  the  amount  paid  per  hour 
exclusive  of  the  Contractor's  contribution  or  cost  for  fringe  benefits,  and 
any  cash  payment  made  in  lieu  of  providing  fringe  benefits,  or  the  basic 
hourly  rate  contained  in  the  wage  determination,  whichever  is  greater. 
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(b)  In  the  event  of  any  violation  of  the  provisions  of  paragraph  (a), 
the  Contractor  shall  be  liable  to  any  affected  employee  for  any  amounts 
due  and  to  the  United  States  for  liquidated  damages.  Such  liquidated 
damages  shall  be  computed  with  respect  to  each  individual  laborer  or 
mechanic,  including  an  apprentice,  trainee,  watchman,  or  guard,  employed 
in  violation  of  the  provisions  of  paragraph  (a)  in  the  sum  of  $10  for  each 
calendar  day  on  which  such  employee  was  required  or  permitted  to  be 
employed  on  such  work  in  excess  of  8  hours  or  in  excess  of  the  standard 
workweek  of  40  hours  without  payment  of  the  overtime  wages  required  by 
paragraph  (a). 
3.  APPRENTICES  AND  TRAINEES 

(a)  Apprentice*  shall  be  pcraltted  to  work  at  loss  than 
the  predetermined  rate  for  the  work  they  performed  (1)  when 
they  are  employed  and  individually  registered  in  a  bona 
fide  apprenticeship  program  registered  with  the  U.S. 
Department  of  Labor,  Manpower  Administration,  Bureau  of 
Apprenticeship  nnd  Training,  or  with  a  State  Apprenticeship 
Agency  recognised  by  the  Bureau,  or  (2)  if  a  person  is 
employed  in  his  first  90  days  of  probationary  employment  as 
•n  apprentice  in  such  an  apprenticeship  program,  who  is  not 
Individually  registered  in  the  program,  but  who  has  been 
certified  by  the  Bureau  of  Apprenticeship  and  Training  or  a 
State  Apprenticeship  Agency  (where  appropriate)  to  he 
eligible  for  probationary  employment  as  an  apprentice.  The 
allowable  ratio  of  apprentices  to  journeymen  in  any  craft 
classification  shall  not  be  greater  than  the  ratio 
pcraltted  to  the  contractor  as  to  his  entire  work  force 
under   the   registered  program.    Any  employee  listed  on  a 

Say roll  at  an  apprentice  wage  rate,  who  is  not  a  trainee  as 
•fined  in  paragraph  (b)  of  this  clause  and  who  ia  not 
registered  or  otherwise  employed  as  stated  ah-ve,  shall  be 
paid  the  wage  rate  determined  by  the  Secretary  of  Labor  for 
the  classification  of  work  he  actually  performed.  The 
Contractor  shall  furnish  to  the  Contracting  Officer  or  a 
representative  of  the  Wage-Hour  Division  of  the  U.S. 
Department  of  Labor  written  evidence  of  the  registration  of 
his  program  and  apprentices  as  well  as  the  appropriate 
ratios  allowed  and  wage  rates  (expressed  in  percentages  of 
the  journeyman  hourly  rates)  for  the  area  of  construction, 
prior  to  using  any  apprentices  on  the  contract  work.  The 
wage  rate  paid  apprentices  shall  be  not  less  than  the 
appropriate  percentage  of  the  journeyman's  rate  contained 
ia  the  applicable  wage  determination. 

(b)  Except  as  provided  in  29  CFR  S.1S  trainees  shall  not 
be  permitted  to  work  at  less  than  the  predetermined  rate 
for  the  work  performed  unless  they  are  employed  pursuant  to 
and  individually  registered  in  a  program  which  has  received 
prior  approval,  evidenced  by  formal  certification,  by  the 
U.S.  Department  of  Labor,  Manpower  Administration,  Bureau 
•f  Apprenticeship  and  Training.  The  term  "trainee"  moans  a 
person  registered  and  receiving  on-the-job  training  in  a 
eoaatruction  occupation  under  a  program  which  has  been 
approved  ia  advance  by  the  U.S.  Department  of  Labor, 
Manpower  Adaini.*  tratioa.  Bureau  of  Apprenticeship  aad 
Training,  as  aeet,ng  its  ataadards  for  on-the-job  training 

? refrains  and  Which  has  been  so  certified  by  the  Bureau, 
be  ratio  of  trainees  to  journeymen  shall  not  oe  greater 
then  the  ratio  permitted  under  the  plan  approved  by  the 
Bureau  of  Apprenticeship  and  Training.  Every  trainee  Bust 
be  paid  at  not  less  than  the  rate  specified  in  the  approved 
program  for  his  level  of  progress.  Any  enployee  listed  en 
the  payroll  at  a  trainee  rate  who  is  not  registered  and 
participating  in  a  training  plan  approved  by  the  Bureau  of 
Apprenticeship  and  Training  shall  be  paid  not  less  than  the 
wage  rate  determined  by  the  Secretary  of  Labor  for  the 
classification  of  work  he  actually  performed.  The 
Contractor  shall  furnish  the  Contracting  Officer  or  a 
representative  of  the  Wage-Hour  Division  of  the  U.S. 
Department  of  Labor  written  evidence  of  the  certification 
of  his  program,  the  registration  of  the  trainees,  and  the 
ratios  and  wage  rates  prescribed  in  that  program.  In  the 
•vent  the  Bureau  of  Apprenticeship  and  Training  withdraws 
approval  of  a  training  program,  the  Contractor  shall  no 
longer  utilize  trainees  at  less  than  the  applicable 
predetermined  rate  for  the  work  performed  until  an 
acceptable  program  is  approved. 

(c)  The  utilization  of  apprentices,  trainees,  and 
journeyaen  under  this  clause  shall  be  in  conformity  with 
tbe  equal  employment  opportunity  requirements  of  Executive 
0r4«r  1124b,  aa  amended,  and  29  CFR  Part  30. 

(d)  If  at  any  tlae  the  Bureau  of  Apprenticeship  and 
Training  determines,  after  opportunity  for  a  hearing,  that 
the  standards  of  a  training  program  have  not  been  complied 
with,  or  that  such  a  program  fails  to  provide  adequate 
training  for  participants,  the  Contractor  shall  not  utilise 
trainees  at  less  than  the  predetermined  rate  for  the 
classification  of  work  actually  performed  until  an 
acceptable  program  is  approved.  If  the  contractor  brings 
an  appeal  pursuant  to  29  CFR  S.17  within  30  days  of  his 
receipt  of  a  certified  letter  withdrawing  the  Bureau  of 
Apprenticeship  and  Training's  approval,  the  effect  of  the 
withdrawal  of  approval  of  the  program  will  he  dclayod  until 
•  decision  la  rendered  on  the  appeal  pursuant  to  29  CFR 
S.17. 


4.   PAYROLLS  AMD  IAS I C  RECORDS 

(•)  The  Contractor  shall  maintain  payrolls  and  basic 
records  relating  thereto  during  the  course  of  the  work  aad 
■ball  preserve  them  for  a  period  of  3  years  thereafter  for 
•11  laborers  and  mechanics,  including  apprentices. 
tralaees,  watchmen  and  guards  working  at  the  site  of  the 
work.  Such  records  shall  contain  the  name  and  address  of 
each  such  employee,  his  correct  classification,  rate  of  pay 
(Including  rates  of  contributing  for,  or  costs  assumed  to 
provide,  fringe  benefits),  daily  and  weekly  number  of  hours 
worked,  deductions  made  and  actual  wages  paid.  Whenever 
the  Contractor  has  obtained  approval  from  the  Secretary  of 
Labor  as  provided  in  paragraph  (c)  of  the  clause  entitled 
"Davis-Bacon  Act,"  he  shall  maintain  records  which  show  the 
commitment,  its  approval,  written  communication  of  the  plan 
•r  program  to  the  laborers  or  mechanics  affected,  and  tho 
coats  anticipated  or  incurred  under  the  plan  or  program. 

(b)  The  Contractor  shall  submit  weekly  a  copy  of  all 
payrolls  to  the  Contracting  Officer.  The  Government  Prime 
Contractor  shall  be  responsible  for  the  submission  of 
copies  of  payrolls  of  all  subcontractors.  The  copy  shall 
bo  accompanied  by  a  statement  signed  hy  the  Contractor 
indicating  that  the  payrolls  are  correct  and  complete,  that 
the  wage  rates  contained  therein  are  not  less  than  those 
determined  by  the  Secretary  of  Labor  and  that  tho 
classification?  set  forth  for  each  laborer  or  mechanic. 
Including  apprentices  and  trainees,  conform  witn  the  work 
ho  performed.  fubmission  of  the  "Weekly  Statement  of 
Compliance"  requi  cd  under  this  contract  and  the  Copelano 
angulations  of  th  Secretary  of  Labc r  (29  CFR  P  rt  -)  shall 
satisfy  the  requirement  for  submission  of  the  above 
statement.  The  .  infractor  shall  submit  also  a  copy  of  any 
approval  by  the  Secretary  of  Labor  with  respect  to  fringe 
benefits  which  is  required  by  paragraph  (c)  of  the  clause 
•ntitled  "Davis-Bacon  Act."  Contractors  employing 
apprentices  or  trainees  under  approved  programs  shall 
Include  a  notation  of  the  first  weekly  certified  payrolls 
submitted  to  the  contracting  agencies  that  their  employment 
is  pursuant  to  an  approved  program  and  shall  identify  tho 
program. 

(c)  The  Contractor  shall  make  the  records  required  under 
this  clause  available  for  inspection  by  authorized 
representatives  of  the  Contracting  Officer  and  the 
Department  of  Labor  and  shall  permit  such  representatives 
to  interview  employees  during  working  hours  on  the  job. 
(40  Ft  41124  10/14/7S) 


5.  COMPLIANCE  WITH  COPELANB  REGULATIONS 

The  Contractor  shall  comply  with  the  Copeland  Regulations  of  the 
Secretary  of  Labor  (29  CFR  Part  J)  which  are  incorporated  herein  by 
reference. 

6.  WITHHOLDING   OF   FUNDS 

(a)  The  Contracting  Officer  may  withhold  or  cause  to  be  withheld  from 
the  Government  Prime  Contractor  so  much  of  the  accrued  payments  of 
advances  as  may  be  considered  necessary  (1)  to  pay  laborers  and  me- 
chanics, including  apprentices,  trainees,  watchmen,  and  guards  employed 
by  the  Contractor  or  any  subcontractor  on  the  work  the  full  amount  of 
wages  required  by  the  contract,  and  (2)  to  satisfy  any  liability  of  any 
Contractor  and  Subcontractor  for  liquidated  damages  under  paragraph  (b) 
of  the  clause  entitled  "Contract  Work  Hours  and  Safety  Standards  Act — 
Overtime  Compensation." 

(b)  If  any  Contractor  or  subcontractor  fails  to  pay  any  laborer, 
mechanic,  apprentice,  trainee,  watchman,  or  guard  employed  or  working 
on  the  site  of  work,  all  or  part  of  the  wages  required  by  the  contract,  the 
Contracting  Officer  may,  after  written  notice  to  the  Government  Prime 
Contractor,  take  such  action  as  may  be  necessary  to  cause  suspension  of  any 
further  payments  or  advances  until  such  violations  have  ceased. 

7.  SUBCONTRACTS 

The  Contractor  agrees  to  insert  the  clauses  hereof  entitled  "Davis  Bacon 
Act."  "Contract  Work  Hours  and  Safety  Standards  Act — Overtime  Compen- 
sation," "Apprentices  and  Trainees,"  "Payrolls  and  Basic  Records," 
"Compliance  with  Copeland  Regulations,"  "Withholding  of  Funds," 
"Subcontracts,"  and  "Contract  Termination — Debarment"  in  all  subcon- 
tracts. The  term  "Contractor"  as  used  in  such  clauses  in  any  subcontract 
shall  be  deemed  to  refer  to  the  subcontractor  except  in  the  phrase  "Gov- 
ernment Prime  Contractor." 

8.  CONTRACT  TERMINATION— DEBARMENT 

A  breach  of  the  clauses  hereof  entitled  "Davis-Bacon  Act,"  "Contract 
Work  Hours  and  Safety  Standards  Act — Overtime  Compensation,"  Ap- 
prentices and  Trainees."  "Payrolls  and  Basic  Records,"  "Compliance  with 
Copeland  Regulations,"  "Withholding  of  Funds,"  and  "Subcontracts" 
may  be  grounds  for  termination  of  trie  contract,  and  for  debarment  as 
provided  in  29  CFR  5.6. 

9.  DISPUTES  CONCERNING  LABOR  STANDARDS 

Disputes  arising  out  of  the  labor  standards  provisions  of  this  contract 
shall  be  subject  to  the  Disputes  clause  except  to  the  extent  such  disputes 
involve  the  meaning  of  classifications  or  wage  rates  contained  in  the  wage 
determination  decision  of  the  Secretary  of  Labor  or  the  applicability  of  trie 
labor  provisions  of  this  contract  which  questions  shall  be  referred  to  the 
Secretary  of  Labor  in  accordance  with  the  procedures  of  the  Department 
of  Labor. 
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UNITED  STATES  DEPARTMENT  OF  THE  INTERIOR 
NATIONAL  PARK  SERVICE 

LABOR  STANDARDS  PROVISIONS    (Continued) 
(Construction  Contract) 


The  provisions  of  Clauses  1  through  9  of  Standard  Form 
19A  are  modified  and  enlarged  as  follows: 

10.  LOCAL  LABOR  PROVISIONS 

The  wage  rates  listed  in  the  schedule  are  the  mini- 
mum hourly  rates  which  may  be  paid  under  the  contract. 
It  is  the  responsibility  of  the  Contractor  to  inform  him- 
self as  to  local  labor  conditions  such  as  length  of  work- 
day and  work-week,  overtime  compensation,  fringe 
benefits  payments,  labor  supply,  and  prospective  changes 
or  adjustment  of  wage  rates,  no  increase  in  the  contract 
price  will  be  allowed  on  account  of  the  payment  of  wages 
at  rates  in  excess  of  those  specified  in  the  schedule,  or 
of  those  added  thereto  by  agreement  or  by  determination 
of  the  Secretary  of  Labor. 

11.  SELECTION  OF  LABOR 

(a)  Insofar  as  possible,  the  Contractor  should  uti- 
lize the  services  of  the  United  States  Employment  Serv- 
ice for  obtaining  labor  of  the  unskilled,  intermediate, 
and  skilled  classes. 

(b)  The  Contractor  is  encouraged  to  participate  in 
those  bona  fide  apprenticeship  programs  of  State  Ap- 
prenticeship Councils  recognized  by  the  United  States 
Department  of  Labor,  and  other  training  programs  financed 
in  whole  or  part  by  the  Government. 

12.  COMPLIANCE  WITH  LABOR  PROVISIONS 

Except  upon  submission  of  evidence  of  an  honest 
dispute  with  respect  to  labor  provisions  herein,  payments 
under  the  contract  may  be  delayed  until  receipt  of  payroll 
records  containing  required  information  and  statements 
assuring  compliance  with  labor  provisions. 

13.  PAYROLLS,  COPELAND  ACT,  AND  FRINGE  BEN- 
EFIT STATEMENTS 

The  Department  of  Labor  has  developed  a  weekly 
payroll  form,  Form  WH-347,  "Payroll  (For  Contractors' 
Optional  Use)";  a  corresponding  instruction  sheet,  Form 
WH-347  Inst.;  and  a  Form  WH-348  Statement  of  Compli- 
ance. The  data  on  the  face  of  Form  WH-348  appears  on 
the  reverse  side  of  Form  WH-347.  The  contractor,  or 
subcontractors,  may  use  the  new  payroll  form  or  an  ap- 
propriate substitute  payroll  form  of  his  own  choice.  If  a 
substitute  payroll  form  is  used,  a  copy  of  the  weekly 
statement  must  be  included  or  attached  using  either  new 
Form  WH-348,  on  which  the  weekly  statement  is  printed 
separately,  or  any  form  with  the  identical  wording.  The 
WH  forms  are  available  for  purchase  from  the  Superin- 
tendent of  Documents,  U.  S.  Government  Printing  Office, 
Washington,  D.  C.  20402. 

14.  SUBCONTRACTOR  LABOR  STANDARD  STATE- 
MENTS 

The  Contractor  shall  submit  statements  from  all  sub- 
contractors that  the  Labor  Standard  Provisions  of  the 
contract  have  been  inserted  in  all  subcontracts,  and  also 
a  clause  requiring  the  subcontractors  to  include  these 
provisions  in  any  lower  tier  subcontracts  which  they  may 
enter  into,  together  with  a  clause  requiring  this  insertion 
in  any  further  subcontracts  that  in  turn  be  made. 

15.  EQUIPMENT  RENTAL 

(a)  No  individual  shall  be  employed  as  a  laborer  or 
mechanic  on  this  contract  except  on  a  wage  basis,  but 
this  shall  not  be  construed  to  prohibit  the  rental  of  teams, 
trucks,  or  other  equipment  from  individuals.  No  such 
rental  equipment,  or  any  charges  for  feed,  fuel,  supplies, 
or  repairs  on  account  of  such  agreement,  shall  cause 
any  deduction  from  the  wages  accruing  to  any  employee. 


(b)  All  of  the  above  provisions  shall  also  apply 
where  work  is  to  be  performed  by  piece  work,  station 
work,  or  by  subcontract.  The  minimum  wage  shall  be  ex- 
clusive of  equipment  rental  or  any  equipment  which  the 
Contractor's  employee  may  furnish  for  accomplishing  this 
work. 

(c)  In  accordance  with  a  decision  of  the  Solicitor  of 
Labor,  dated  September  13  and  26,  1961,  the  provisions 
of  the  Davis-Bacon  Act  and  other  related  Acts  will  not 
be  applied  to  bona  fide  owner-operators  of  trucks  or  other 
similar  construction  hauling  equipment  who  are  independ- 
ent Contractors.  Owner-Operator  status  shall  be  evi- 
denced by  a  statement  signed  by  BOTH  the  owner- 
operator  and  the  contractor  and  submitted  with  the 
contractor's  first  payroll  after  the  agreement  becomes 
effective.  Only  one  submission  will  be  required  for  each 
owner-operator  regardless  of  the  number  of  pay  periods 
worked  and  this  one  statement  shall  be  considered  as  be- 
ing continuously  valid  unless  cancelled  in  writing  by 
either  or  both  of  the  signers.  Subsequent  payrolls  shall 
include  the  names  of  the  bona  fide  owner-operators  noted 
as  such,  but  need  not  show  hours  worked  nor  rates  paid. 
These  provisions  pertain  only  to  trucks  and  similar  con- 
struction hauling  equipment  and  the  validity  of  owner- 
operator  status  for  othertypes  of  equipment  shall  be  sub- 
ject to  separate  investigation,  determination,  and  approval 
by  the  Contracting  Officer. 


16.      MINIMUM  WAGE  RATES 

The  Secretary  of  Labor  has  made  a  determination  of 
the  minimum  prevailing  wage  rates  which  may  be  paid  to 
the  classes  of  labor  to  be  employed  on  this  project.  The 
decision  number  and  date  with  minimum  rates  for  this  proj- 
ect are  as  follows  on  the  succeeding  pages. 

If  the  following  pages  of  minimum  wage  rates  contain 
only  one  schedule,  that  schedule  will  apply  to  all  the 
work  described  therein. 

If  the  following  pages  of  minimum  wage  rates  con- 
tain two  or  more  schedules,  designating  the  work  as 
"Building  Construction,"  "Heavy  Construction,"  and/or 
"Highway  Construction"  (singly  or  in  any  combination) 
the  wage  rate  schedules  will  be  applied  in  accordance 
with  the  following  definitions: 

Building  Construction;  Construction  of  build- 
structures,  including  modifications  thereof,  or  addi- 
tions or  repairs  thereto,  intended  for  use  for  shelter, 
protection,  maintenance,  operations,  comfort  or 
convenience.  Building  construction  shall  include 
the  demolition,  excavation,  and  foundations  for 
building  construction. 

Highway  Construction:  Construction  of  high- 
ways, roads,  streets,  alleys,  sidewalks,  guard  rails, 
fences,  parkways,  parking  areas,  airports,  trails, 
athletic  fields,  highway  bridges,  grade  separations 
involving  highways,  cattle  guards,  cattle  passes, 
light  construction,  drainage  structures  and  culverts, 
sewage  and  waterworks  improvements,  incidental  to 
street  and  highway  improvements. 

Heavy  Construction:  Construction  of  railroad 
projects,  heavy  construction  and  railroad  bridges, 
heavy  construction  sewers  and  watermains,  grade 
separations  involving  a  railroad,  foundations,  pile 
driving,  piers,  abutments,  retaining  walls,  viaducts, 
tunnels,  subways,  track  elevation,  elevated  highways, 
drainage  projects  (other  than  for  highways), sanitation 
projects,  aqueducts,  irrigation  projects,  flood  con- 
trol projects,  reclamation  projects,  reservoirs,  water 


supply  projects,  water  power  development,  hydro- 
electric development,  transmission  lines,  pipe  lines, 
locks,  dams,  dikes,  levees,  revetments,  channels, 
channel  cut-offs,  intakes,  dredging  projects,  jetties, 
breakwaters,  launching  ramps,  docks,  harbors,  in- 
dustrial sites  (excluding  paving  operations), excava- 
tion and  disposal  by  contract  of  overburden  and  the 
loading  by  contract  of  all  materials  from  which  the 
overburden  has  been  removed  (other  than  for  high- 
ways), including  the  operation,  maintenance  and 
repair  of  all  land  and  floating  plant,  equipment, 
vehicles  and  otherfacilities  used  in  connection  with 
and  serving  the  aforementioned  work  and  services, 
not  including  building  construction. 

However,  it  is  the  responsibility  of  the  Con- 
tractor to  use  the  proper  rates  in  accordance  with 
the  local  area  practice  for  each  wage  classification 
involved.  If  the  local  area  practice  differs  from  or 
modifies  the  above  definitions  in  any  way,  the  local 
practice  shall  prevail.  When  a  question  arises  as  to 
whether  or  not  the  schedule  used  complies  with 
local  practice,  it  will  be  the  responsibility  of  the 
Contractor  to  furnish  proof  that  his  actions  do  con- 
form to  local  practice;  however,  the  decision  of  the 
Contracting  Officer  shall  be  final.  Any  failure  on 
the  part  of  the  Contractor  to  comply  with  the  above 
stipulations  will  constitute  a  violation  of  the  Labor 
Standards  Provisions  of  the  contract. 
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WRD-13 


U.S.   DEPARTMENT  OF  LABOR 
WAGE    AND   HOUR    DIVISION 


STATEMENT  OF  COMPLIANCE 


Form  Approved 

Budget  Bureau  No.   44-R1093 


Date 
I. 


(Name  of  signatory  party)                                                                                   (Title) 
(1)  That  I  pay  or  supervise  the  payment  of  the  persons  employed  by  


do  hereby  state: 


the  

(Building  or  work) 

19 and  ending  the day  of. 


(Contractor  or  subcontractor) 
that  during  the  payroll  period  commencing  on  the day  of  . 


,   19 ,        all   persons   employed   on   said   project   have   been  paid   the   full 


weekly  wages  earned,  that  no  rebates  have  been  or  will  be  made  either  directly  or  indirectly  to  or  on  behalf  of  said 


.from  the  full  weekly  wages  earned  by  any  person  and  that  no  deductions  have 


(Contractor  or  subcontractor) 

been  made  either  directly  or  indirectly  from  the  full  wages  earned  by  any  person,  other  than  permissible  deductions  as  defined 
in  Regulations,  Part  3  (29  CFR  Subtitle  A),  issued  by  the  Secretary  of  Labor  under  the  Copeland  Act,  as  amended  (48  Stat. 
948  63  Stat    108,  72  Stat    967;  76  Stat.   357;  40  U  S.C    276c),  and  described  below: 


(2)  That  any  payrolls  otherwise  under  this  contract  required  to  be  submitted  for  the  above  period  are  correct  and  complete; 
that  the  wage  rates  for  laborersor  mechanics  contained  therein  are  not  less  than  the  applicable  wage  rates  contained  in  any 
wage  determination  incorporated  into  the  contract;  that  the  classifications  set  forth  therein  for  each  laborer  or  mechanic  con- 
form with  the  work  he  performed. 

(3)  That  any  apprentices  employed  in  the  above  period  are  duly  registered  in  a  bona  fide  apprenticeship  program  registered 
with  a  State  apprenticeship  agency  recognized  by  the  Bureau  of  Apprenticeship  and  Training,  United  States  Department  of 
Labor,  or  if  no  such  recognized  agency  exists  in  a  State,  are  registered  with  the  Bureau  of  Apprenticeship  and  Training,  United 
States  Department  of  Labor 

(4)  That: 

(a)  WHERE  FRINGE  BENEFITS  ARE  PAID  TO  APPROVED  PLANS,  FUNDS,  OR  PROGRAMS 

~^\  -  In  addition  to  the  basic  hourly  wage  rates  paid  to  each  laborer  or  mechanic  listed  in  the  above  referenced  pay- 
roll, payments  of  fringe  benefits  as  listed  in  the  contract  have  been  or  will  be  made  to  appropriate  pro-grams 
for  the  benefit  of  such  employees,    except   as  noted  in  Section  4(c)  below. 

(b)  WHERE  FRINGE  BENEFITS  ARE  PAID  IN  CASH 

^]  -  Each  Laborer  or  mechanic  listed  in  the  above  referenced  payroll  has  been  paid  as  indicated  on  the  payroll, 
an  amount  not  less  than  the  sum  of  the  applicable  basic  hourly  wage  rate  plus  the  amount  of  the  required  fringe 
benefits  as  listed  in  the  contract,  except  as  noted  in  section  4(c)  below. 

(c)  EXCEPTIONS 


EXCEPTION-(CRAFT) 

EXPLANATION 

• 

REMARKS 

IAME    AND    TITLE 


SI  GN  A  TURE 


THE   WILFUL     FALSIFICATION     OF     ANY     OF    THE    ABOVE    STATEMENTS   MAY    SUBJECT    THE    CONTRACTOR    OR    SUBCONTRACTOR    TO 
CIVIL    OR   CRIMINAL     PROSECUTION        SEE    SECTION    1001    OF    TITLE    18    AND   SECTION    231    OF    TITLE    31    OF    THE    UNITED    STATES 
CODE 


Form  WH-348  (i/ee)    purchase  this  form  directly  from  the  supt.  of  documents 


INSTRUCTIONS  FOR  PREPARATION  OF 
STATEMENT  OF  COMPLIANCE 


This  statement  of  compliance  meets  needs  resulting  from  the  amendment  of  the  Davis- 
Bacon  Act  to  include  fringe  benefits  provisions.  Under  this  amended  law,  the  contractor 
is  required  to  pay  fringe  benefits  as  predetermined  by  the  Department  of  Labor,  in  addi- 
tion to  payment  of  the  minimum  rates.  The  contractor's  obligation  to  pay  fringe  benefits 
may  be  met  by  pay  nent  of  the  fringes  to  the  various  plans,  funds,  or  programs  or  by  mak- 
ing these  payments  to  the  employees  as  cash  in  lieu  of  fringes. 

The  contractor  should  show  on  the  face  of  his  payroll  all  monies  paid  to  the  employees 
whether  as  basic  rates  or  as  cash  in  lieu  of  fringes.  The  contractor  shall  represent  in  the 
statement  of  compliance  that  he  is  paying  to  others  fringes  required  by  the  contract  and 
not  paid  as  cash  in  lieu  of  fringes.    Detailed  instructions  follow: 

Contractors  who  pay  all  required  fringe  benefits: 

A  contractor  who  pays  fringe  benefits  to  approved  plans,  funds,  or  programs  in  amounts 
not'  less  than  were  determined  in  the  applicable  wage  decision  of  the  Secretary  of  Labor 
shall  continue  to  show  on  the  face  of  his  payroll  the  basic  cash  hourly  rate  and  overtime 
rate  paid  to  his  employees,  just  as  he  has  always  done.  Such  a  contractor  shall  check 
paragraph  4(a)  of  the  statement  to  indicate  that  he  is  also  paying  to  approved  plans,  funds, 
or  programs  not  less  than  the  amount  predetermined  as  fringe  benefits  for  each  craft.  Any 
exception  shall  be  noted  in  Section  4(c). 

Contractors  who  pay  no  fringe  benefits: 

A  contractor  who  pays  no  fringe  benefits  shall  pay  to  the  employee  and  insert  in  the 
straight  time  hourly  rate  column  of  his  payroll  an  amount  not  less  than  the  predetermined 
rate  for  each  classification  plus  the  amount  of  fringe  benefits  determined  for  each  classi- 
fication in  the  applicable  wage  decision.  Inasmuch  as  it  is  not  necessary  to  pay  time  and 
a  half  on  cash  paid  in  lieu  of  fringes,  the  overtime  rate  shall  be  not  less  than  the  sum  of 
the  basic  predetermined  rate,  plus  the  half  time  premium  on  the  basic  or  regular  rate  plus 
the  required  cash  in  lieu  of  fringes  at  the  straight  time  rate.  To  simplify  computation  of 
overtime,  it  is  suggested  that  the  straight  time  basic  rate  and  cash  in  lieu  of  fringes  be 
separately  stated  in  the  hourly  rate  column,  thus  $3. 25/. 40.  In  addition,  the  contractor 
shall  check  paragraph  4(b)  of  the  statement  to  indicate  that  he  is  paying  fringe  benefits 
in  cash  directly  to  his  employees.    Any  exceptions  shall  be  noted  in  Section  4(c). 

Use  of  Section  4(c),  Exceptions 

Any  contractor  who  is  making  payment  to  approved  plans,  funds,  or  programs  in  amounts 
less  than  the  wage  determination  requires  is  obliged  to  pay  the  deficinecy  directly  to  the 
employees  as  cash  in  lieu  of  fringes.  Any  exceptions  to  Section  4(a)  or  4(b),  whichever 
the  contractor  may  check,  shall  be  entered  in  Section  4(c).  Enter  in  the  Exception  column 
the  craft,  and  enter  in  the  Explanation  column  the  hourly  amount  paid  the  employees  as 
cash  in  lieu  of  fringes,  and  the  hourly  amount  paid  to  plans,  funds,  or  programs  as  fringes. 
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NOTICE  OF  REQUIREMENT  FOR  AFFIRMATIVE  ACTION  TO  ENSURE  EQUAL 
EMPLOYMENT  OPPORTUNITY  (EXECUTIVE  OPDER  11246) 


1.  The  Offerors  or  Bidders  attention  is  called  to  the  "Equal 
Opportunity  Clause"  and  the  "Standard  Federal  Equal  Employment 
Opportunity  Construction  Contract  Specifications"  set  forth 
herein. 

2.  The  goals  and  timetables  participation,  expressed  in 
percentage  terms  for  the  Contractor1 s  aggregate  workforce  in  each 
trade  on  all  construction  work  in  the  covered  area,  are  as 
follows: 

Goals  for  Female  Participation  in  Each  Trade 


Timetable 

From  April  1,  1978  until  March  31,  1979 

From  April  1,  1979  until  March  31,  1980 

From  April  1,  1980  until  March  31,  1981 


Goal  (Percent) 

3.  1 

5.1 
6.9 


These   goals   are  applicable  to  all  the  Contractor1 s  construction 
work  (whether   or  not   it   is   Federal   or   federally   assisted) 
performed  in  the  covered  area. 

The  Contractors  compliance  with  the  Executive  Order  and  the 
regulations  in  41  CFR  Part  60-4  shall  be  based  on  its 
implementation  of  the  Equal  Opportunity  Clause,  specific 
affirmative  action  obligations  required  by  the  specifications  set 
forth  in  41  CFR  60-4. 3(a),  and  its  efforts  to  meet  the  goals 
established  for  the  geographical  area  where  the  contract 
resulting  from  this  solicitation  is  to  be  performed.  The  hours 
of  minority  and  female  employment  and  training  must  be 
substantially  uniform  through  the  length  of  the  contract,  and  in 
each  trade,  and  the  contractor  shall  make  a  good  faith  effort  to 
employ  minorities  and  women  evenly  on  each  of  its  projects.  The 
transfer  of  minority  or  female  employees  or  trainees  from 
Contractor  to  Contractor  or  from  project  to  project  for  the  sole 
purpose  of  meeting  the  Contractor's  goals  shall  be  a  violation  of 
the  contract,  the  Executive  Order  and  the  regulations  in  41  CFR 
Part  60-4.  Compliance  with  the  goals  will  be  measured  against 
the  total  work  hours  performed. 

3.  The  Contractor  shall  provide  written  notification  to  the 
Director  of  the  Office  of  Federal  Contract  Compliance  Programs 
within   10   working  days  of  award  of  any  construction  subcontract 


IFB-6310-78A 


LAB-AAR- 1 


in  excess  of  $10,000  at  any  tier  for  construction  work  under  the 
contract  resulting  from  this  solicitation.  The  notification 
shall  list  the  name,  address  and  telephone  number  of  the 
subcontractor;  employer  identification  number;  estimated  dollar 
amount  of  the  subcontract;  estimated  starting  and  completion 
dates  of  the  subcontract;  and  the  geographical  area  in  which  the 
contract  is  to  be  performed. 

4.  As  used  in  this  Notice,  and  in  the  contract  resulting  from 
this  solicitation,  the  "covered  area"  is  the  area  in  which  the 
project  is  located. 
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STANDARD  FORM  23 
JANUARY  1961  EDITION 
GENERAL  SERVICES  ADMINISTRATION 
FED   PROC    REG   (41  CFR)  1-16  401 


CONSTRUCTION  CONTRACT 

(See  instructions  on  reverse) 


CONTRACT  NO 


DATE  OF  CONTRACT 


NAME  AND  ADDRESS  OF  CONTRACTOR 


CHECK  APPROPRIATE  BOX 
J    Individual 
1    Partnership 
J  Joint   Venture 

~]  Corporation,  incorporated  in  the 
State  of  _     


DEPARTMENT  OR  AGENCY 


CONTRACT  FOR   (Work  to  be  performed") 


CONTRACT  PRICE  (Express  in  words  and  figures) 


ADMINISTRATIVE  DATA  (Optional) 


The  United  States  of  America  (hereinafter  called  the  Government),  represented  by  the  Contracting 
Officer  executing  this  contract,  and  the  individual,  partnership,  joint  venture,  or  corporation  named 
above  (hereinafter  called  the  Contractor),  mutually  agree  to  perform  this  contract  in  strict  accordance 
with  the  General  Provisions  (Standard  Form  23-A),  Labor  Standards  Provisions  Applicable  to  Contracts 
in  Excess  of  $2,000  (Standard  Form  19-A),  and  the  following  designated  specifications,  schedules, 
drawings,  and  conditions: 


WORK  SHALL  BE  STARTED 


WORK  SHALL  BE  COMPLETED 


Alterations.      The  following  alterations   were   made   in   this  contract   before   it    was   signed   by  the 
parties  hereto: 


In  witness  whereof,  the  parties  hereto  have  executed  this  contract  as  of  the  date  entered  on  the  first 
page  hereof. 

THE  UNITED  STATES  OF  AMERICA  CONTRACTOR 


By  

(Name  of  Contractor) 


By 


(Official  title)  (.Signature) 


(Title) 


INSTRUCTIONS 

1.  The  full  name  and  business  address  of  the  Contractor  must  be  inserted  in  the  space  provided  on 
the  face  of  the  form.  The  Contractor  shall  sign  in  the  space  provided  above  with  his  usual  signature 
and  typewrite  or  print  his  name  under  the  signature. 

2.  An  officer  of  a  corporation,  a  member  of  a  partnership,  or  an  agent  signing  for  the  Contractor 
shall  place  his  signature  and  title  after  the  word  "By"  under  the  name  of  the  Contractor.  A  contract 
executed  by  an  attorney  or  agent  on  behalf  of  the  Contractor  shall  be  accompanied  by  two  authenticated 
copies  of  his  power  of  attorney  or  other  evidence  of  his  authority  to  act  on  behalf  of  the  Contractor. 

tfV.  S.GPO:1977-0-241-530/3324 


STANDARD   FORM    25 

JUNE  1»47  tOITION 

GENEBAl    SERVICES    ADMINIST«AIION 

FED     FtOC.    REG.    (41    CF«)    1-16  SOI 


PERFORMANCE  BOND 

(See  Instruction!  on  reverse) 


PRINCIPAL   (Legal  name  and  business  address) 


SURETY(IE5)    (Name(s)  and  business  address! es)  ) 


DATE    BOND   EXECUTED    (Must    be    same    or 
later  than  date  of  contract) 


TYPE    OF   ORGANIZATION  ("X"  one) 


□ 


LJ   INDIVIDUAL  I I  PARTNERSHIP 

□  JOINT                     1—1 
VENTURE  1 I  CORPORATION 


STATE   OF   INCORPORATION 


PENAL   SUM   OF   BOND 


MILLION(S) 


THOUSANDS] 


CONTRACT   DATE 


HUNDRED(S) 


CENT(S) 


CONTRACT   NO 


KNOW  ALL  MEN  BY  THESE  PRESENTS,  That  we,  the  Principal  and  Surety  (ies)  hereto,  are  firmly  bound  to  the 
United  States  of  America  (hereinafter  called  the  Government)  in  the  above  penal  sum  for  the  payment  of  which  we 
bind  ourselves,  our  heirs,  executors,  administrators,  and  successors,  jointly  and  severally:  Provided,  That,  where  the 
Sureties  are  corporations  acting  as  co-sureties,  we,  the  Sureties,  bind  ourselves  in  such  sum  "jointly  and  severally"  as 
well  as  "severally"  only  for  the  purpose  of  allowing  a  joint  action  or  actions  against  any  or  all  of  us,  and  for  all 
other  purposes  each  Surety  binds  itself,  jointly  and  severally  with  the  Principal,  for  the  payment  of  such  sum  only  as 
is  set  forth  opposite  the  name  of  such  Surety,  but  if  no  limit  of  liability  is  indicated,  the  limit  of  liability  shall  be  the 
full  amount  of  the  penal  sum. 

THE  CONDITION  OF  THIS  OBLIGATION  IS  SUCH,  that  whereas  the  Principal  entered  into  the  contract  identified 

above; 

NOW,  THEREFORE,  if  the  Principal  shall: 

(a)  Perform  and  fulfill  all  the  undertakings,  covenants,  terms,  conditions,  and  agreements  of  said  contract  during 
the  original  term  of  said  contract  and  any  extensions  thereof  that  may  be  granted  by  the  Government,  with  or  without 
notice  to  the  Surety  (ies),  and  during  the  life  of  any  guaranty  required  under  the  contract,  and  shall  also  perform  and 
fulfill  all  the  undertakings,  covenants,  terms,  conditions,  and  agreements  of  any  and  all  duly  authorized  modifications 
of  said  contract  that  may  hereafter  be  made,  notice  of  which  modifications  to  the  Surety(ies)   being  hereby  waived;  and 

(b)  If  the  said  contract  is  subject  to  the  Miller  Act,  as  amended  (40  U.S.C.  270a-270e),  pay  to  the  Government 
the  full  amount  of  the  taxes  imposed  by  the  Government  which  are  collected,  deducted,  or  withheld  from  wages  paid 
by  the  Principal  in  carrying  out  the  construction  contract  with  respect  to  which  this  bond  is  furnished;  then  the  above 
obligation  shall  be  void  and  of  no  effect. 

IN  WITNESS  WHEREOF,  the  Principal  and  Surety  (ies)  have  executed  this  performance  bond  and  have  affixed  their 
seals  on  the  date  set  forth  above. 


PRINCIPAL 


Signotur«{») 


Mom.(i)  & 

Tit)*,) 
(Typed) 


(Seal) 


(Seal) 


Corporate 
Seal 


INDIVIDUAL  SURETY(IES) 


Signotur*(i) 


(Seal) 


(Seal) 


Nomt(i) 
(Typed) 


CORPORATE  SURETY(IES) 


Nam*  I 
Addrm 


Signatur«(t) 


TiH^») 
(Typed) 


STATE   OF   INC  LIABILITY   LIMIT 


Corporate 
Seal 


25-105 


CORPORATE    SURETY(IES)    (Continued) 

CO 

e 

UJ 

5 
3 

m 

Nome  & 

Addr.i. 

STATE   OF   INC 

LIABILITY    LIMIT 

Corporate 
Seal 

Signatures) 

'■ 

2 

Nomejil  & 

Titled) 
(Typed  J 

1 

2 

uu 

oc 

l/> 

Nome  & 
Address 

STATE   Of   INC 

LIABILITY    LIMIT 

Corporate 
Seal 

Signatures) 

1 

2 

Nome(i)  & 

TitU(j) 
(Typed) 

1. 

2 

a 

>■ 
C 

3 
If) 

Nam*  & 
Address 

STATE   OF   INC 

LIABILITY   LIMIT 

Corporate 
Seal. 

Signatures) 

1, 

2 

Nomt(i)  & 

TitU(s) 
(Typed) 

1. 

2. 

UJ 

ac 

3 

Nome  & 
Address 

STATE  OF    INC. 

LIABILITY   LIMIT 

Corporate 
Seal 

Signature^) 

1 

2. 

Nome(i)  & 

Title).) 
(Typed) 

1 

2 

>- 

UJ 

■ 
3 
(A 

Name  & 
Addreu 

STATE   OF   INC 

LIABILITY   LIMIT 

Corporate 
Seal 

Signature)!) 

1 

2 

Nairn)  >  |  & 

T.tle).) 
(Typed) 

1. 

2. 

o 

J" 
»- 

UJ 
Of 
3 
01 

Nome  & 
Address 

STATE   OF   INC 

LIABILITY   LIMIT 

Corporate 
Seal 

Signature)!) 

1 

2 

Nome)i)  & 

Title(s) 
(Typed) 

1 

2. 

BOND               Bw 
PREMIUM          B^ 

RATE   PER   THOUSAND 

s 

TOTAL 
$ 

INSTRUCTIONS 


1.  This  form  is  authorized  for  use  in  connection  with 
contracts  for  construction  work  or  the  furnishing  of 
supplies  or  services.  There  shall  be  no  deviation  from 
this  form  without  approval  by  the  Administrator  of 
General  Services. 

2.  The  full  legal  name  and  business  address  of  the 
Principal  shall  be  inserted  in  the  space  designated  "Prin- 
cipal" on  the  face  of  this  form.  The  bond  shall  be 
signed  by  an  authorized  person.  Where  such  person  is 
signing  in  a  representative  capacity  (e.g.,  an  attorney-in- 
fact),  but  is  not  a  member  of  the  firm,  partnership,  or  joint 
venture,  or  an  officer  of  the  corporation  involved,  evidence 
of  his  authority  must  be  furnished. 

5.  (a)  Corporations  executing  the  bond  as  sureties 
must  be  among  those  appearing  on  the  Treasury  Depart- 
ment's list  of  approved  sureties  and  must  be  acting  within 
the  limitations  set  forth  therein.  Where  more  than  a 
single  corporate  surety  is  involved,  their  names  and  ad- 
dresses   (city  and  State)   shall  be  inserted  in  the  spaces 


(Surety  A,  Surety  B,  etc.)  headed  "CORPORATE  SURE- 
TIES)", and  in  the  space  designated  "SURETY(  IES)" 
on  the  face  of  this  form  only  the  letter  identification  of 
the  Sureties  shall  be  inserted. 

(b)  Where  individual  sureties  execute  the  bond,  they 
shall  be  two  or  more  responsible  persons.  A  completed 
Affidavit  of  Individual  Surety  (Standard  Form  28),  for 
each  individual  surety,  shall  accompany  the  bond.  Such 
sureties  may  be  required  to  furnish  additional  substantiat- 
ing information  concerning  their  assets  and  financial 
capability  as  the  Government  may  require. 

4.  Corporations  executing  the  bond  shall  affix  their 
corporate  seals.  Individuals  shall  execute  the  bond  op- 
posite the  word  "Seal";  and,  if  executed  in  Maine  or  New 
Hampshire,  shall  also  affix  an  adhesive  seal. 

5.  The  name  of  each  person  signing  this  performance 
bond  should  be  typed  in  the  space  provided. 
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KNOW  ALL  MEN  BY  THESE  PRESENTS,  That  we,  the  Principal  and  Surety(ies)  hereto,  are  firmly  bound  to  the 
I'nited  States  of  America  (hereinafter  called  the  Government)  in  the  above  penal  sum  for  the  payment  of  which  we 
bind  ourselves,  our  heirs,  executors,  administrators,  and  successors,  jointly  and  severally:  Provided.  That,  where  the 
Sureties  are  corporations  acting  as  co-sureties,  we,  the  Sureties,  bind  ourselves  in  such  sum  "jointly  and  severally" 
as  well  as  "severally"  only  for  the  purpose  of  allowing  a  joint  action  or  actions  against  any  or  all  of  us,  and  for  all 
other  purposes  each  Surety  binds  itself,  |o:ntly  and  severally  with  the  Principal,  for  the  payment  of  such  sum  only  as 
is  set  forth  opposite  the  name  of  such  Surety,  but  if  no  limit  of  liability  is  indicated,  the  limit  of  liability  shall  be  the 
full  amount  of  the  penal  sum. 

THE  CONDITION  OF  THIS  OBLIGATION  IS  SUCH,  that  whereas  the  Principal  entered  into  the  contract  identified 
above; 

NOW,  THEREFORE,  if  the  Principal  shall  promptly  make  payment  to  all  persons  supplying  labor  and  material  in  the 
prosecution  of  the  work  provided  for  in  said  contract,  and  any  and  all  duly  authorized  modifications  of  said  contract 
that  may  hereafter  be  made,  notice  of  which  modifications  to  the  Surety (ies)  being  hereby  waived,  then  the  above 
obligation  shall  be  void  and  of  no  effect. 

IN  WITNESS  WHEREOF,  the  Principal  and  Surety(ies)  have  executed  this  payment  bond  and  have  affixed  their  seals 
on  the  date  set  forth  above. 
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INSTRUCTIONS 


1.  This  form,  for  the  protection  of  persons  supplying 
labor  and  material,  shall  be  used  whenever  a  payment 
bond  is  required  under  the  act  of  August  24,  1939,  49 
Stat.  793,  as  amended  (40  U.S.C.  270a-270e).  There  shall 
be  no  deviation  from  this  form  without  approval  by  the 
Administrator  of  General  Services. 

2.  The  full  legal  name  and  business  address  of  the  Prin- 
cipal shall  be  inserted  in  the  space  designated  "Principal'' 
on  the  face  of  the  form.  The  bond  shall  be  signed  by  an 
authorized  person.  Where  such  person  is  signing  in  a  rep- 
resentative capacity  (e.g.,  an  attorney-in-fact),  but  is  not  a 
member  of  the  firm,  partnership,  or  joint  venture,  or  an  offi- 
cer of  the  corporation  involved,  evidence  of  his  authority 
must  be  furnished. 

3.  (a)  Corporations  executing  the  bond  as  sureties  must 
be  among  those  appearing  on  the  Treasury  Department's 
list  of  approved  sureties  and  must  be  acting  within  the  lim- 
itations set  forth  therein.  Where  more  than  a  single  cor- 
porate surety  is  involved,  their  names  and  addresses  (city 


and  State)  shall  be  inserted  in  the  spaces  (Surety  A,  Surety 
B,  etc.)  headed  "CORPORATE  SURETY(IES)'.  and  in 
the  space  designated  "SURETY(IES)"  on  the  face  of  this 
form  only  the  letter  identification  of  the  Sureties  shall  be 
inserted. 

(b)  Where  individual  sureties  execute  the  bond,  they 
shall  be  two  or  more  responsible  persons.  A  completed 
Affidavit  of  Individual  Surety  (Standard  Form  28),  for  each 
individual  surety,  shall  accompany  the  bond.  Such  sureties 
may  be  required  to  furnish  additional  substantiating  infor- 
mation concerning  their  assets  and  financial  capability  as 
the  Government  may  require. 

4.  Corporations  executing  the  bond  shall  affix  their  cor* 
porate  seals.  Individuals  shall  execute  the  bond  opposite 
the  word  "Seal";  and,  if  executed  in  Maine  or  New  Hamp- 
shire, shall  also  affix  an  adhesive  seal. 

5.  The  name  of  each  person  signing  this  payment  bond 
should  be  typed  in  the  space  provided. 
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GENERAL  PROVISIONS 

(Construction  Contract) 


1.  Definitions 

(a)  The  term  "head  of  the  agency"  or  "Secretary"  as  used 
herein  means  the  Secretary,  the  Under  Secretary,  any 
Assistant  Secretary,  or  any  other  head  or  assistant  head 
of  the  executive  or  military  department  or  other  Federal 
agency;  and  the  term  "his  duly  authorized  representative" 
means  any  person  or  persons  or  board  (other  than  the  Con- 
tracting Officer)  authorized  to  act  for  the  head  of  the  agency 
or  the  Secretary. 

(b)  The  term  "Contracting  Officer"  as  used  herein  means 
the  person  executing  this  contract  on  behalf  of  the  Govern- 
ment and  includes  a  duly  appointed  successor  or  authorized 
representative. 

2.  Specifications  and  Drawings 

The  Contractor  shall  keep  on  the  work  a  copy  of  the  draw- 
ings and  specifications  and  shall  at  all  times  give  the  Con- 
tracting Officer  access  thereto.  Anything  mentioned  in  the 
specifications  and  not  shown  on  the  drawings,  or  shown  on 
the  drawings  and  not  mentioned  in  the  specifications,  shall 
be  of  like  effect  as  if  shown  or  mentioned  in  both.  In  case  of 
difference  between  drawings  and  specifications,  the  specifi- 
cations shall  govern.  In  case  of  discrepancy  either  in  the 
figures,  in  the  drawings,  or  in  the  specifications,  the  matter 
shall  be  promptly  submitted  to  the  Contracting  Officer,  who 
shall  promptly  make  a  determination  in  writing.  Any  adjust- 
ment by  the  Contractor  without  such  a  determination  shall 
be  at  his  own  risk  and  expense.  The  Contracting  Officer  shall 
furnish  from  time  to  time  such  detail  drawings  and  other 
information  as  he  may  consider  necessary,  unless  otherwise 
provided. 

3.  Changes 

(a)  The  Contracting  Officer  may,  at  any  time,  without  notice 
to  the  sureties,  by  written  order  designated  or  indicated  to  be 
a  change  order,  make  any  change  in  the  work  within  the 
general  scope  of  the  contract,  including  but  not  limited  to 
changes : 

(1)  In    the    specifications     (including    drawings    and 
designs) ; 

(2)  In  the  method  or  manner  of  performance  of  the 
work; 

(3)  In  the  Government-furnished  facilities,  equipment, 
materials,  services,  or  site;  or 

(4)  Directing  acceleration   in   the   performance   of  the 
work. 

(b)  Any  other  written  order  or  an  oral  order  (which  terms 
as  used  in  this  paragraph  (b)  shall  include  direction,  instruc- 
tion, interpretation,  or  determination)  from  the  Contracting 
Officer,  which  causes  any  such  change,  shall  be  treated  as  a 
change  order  under  this  clause,  provided  that  the  Contractor 
gives  the  Contracting  Officer  written  notice  stating  the  date, 
circumstances,  and  source  of  the  order  and  that  the  Con- 
tractor regards  the  order  as  a  change  order. 

(c)  Except  as  herein  provided,  no  order,  statement,  or 
conduct  of  the  Contracting  Officer  shall  be  treated  as  a 
change  under  this  clause  or  entitle  the  Contractor  to  an 
equitable  adjustment  hereunder. 

(d)  If  any  change  under  this  clause  causes  an  increase 
or  decrease  in  the  Contractor's  cost  of,  or  the  time  required 
for,  the  performance  of  any  part  of  the  work  under  this  con- 
tract, whether  or  not  changed  by  any  order,  an  equitable 
adjustment  shall  be  made  and  the  contract  modified  in  writ- 
ing accordingly:  Provided,  however,  That  except  for  claims 
based  on  defective  specifications,  no  claim  for  any  change 
under  (b)  above  shall  be  allowed  for  any  costs  incurred 
more  than  20  days  before  the  Contractor  gives  written  notice 
as  therein  required:  And  provided  further,  That  in  the  case 
of  defective  specifications  for  which  the  Government  is 
responsible,  the  equitable  adjustment  shall  include  any  in- 
creased cost  reasonably  incurred  by  the  Contractor  in 
attempting    to    comply    with    such    defective    specifications. 

(e)  If  the  Contractor  intends  to  assert  a  claim  for  an 
equitable  adjustment  under  this  clause,  he  must,  within 
30  days  after  receipt  of  a  written  change  order  under  (a) 
above  or  the  furnishing  of  a  written  notice  under  (b)  above, 
submit  to  the  Contracting  Officer  a  written  statement  setting 
forth  the  general  nature  and  monetary  extent  of  such  claim, 
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unless  this  period  is  extended  by  the  Government.  The  state- 
ment of  claim  hereunder  may  be  included  in  the  notice  under 
(b)  above. 

(f)  No  claim  by  the  Contractor  for  an  equitable  adjustment 
hereunder  shall  be  allowed  if  asserted  after  final  payment 
under  this  contract. 

4.  Differing  Site  Conditions 

(a)  The  Contractor  shall  promptly,  and  before  such  con- 
ditions are  disturbed,  notify  the  Contracting  Officer  in  writing 
of:  (1)  Subsurface  or  latent  physical  conditions  at  the  site 
differing  materially  from  those  indicated  in  this  contract, 
or  (2)  unknown  physical  conditions  at  the  site,  of  an  un- 
usual nature,  differing  materially  from  those  ordinarily 
encountered  and  generally  recognized  as  inhering  in  work 
of  the  character  provided  for  in  this  contract.  The  Contract- 
ing Officer  shall  promptly  investigate  the  conditions,  and  if 
he  finds  that  such  conditions  do  materially  so  differ  and  cause 
an  increase  or  decrease  in  the  Contractor's  cost  of,  or  the 
time  required  for,  performance  of  any  part  of  the  work  under 
this  contract,  whether  or  not  changed  as  a  result  of  such 
conditions,  an  equitable  adjustment  shall  be  made  and  the 
contract  modified  in  writing  accordingly. 

(b)  No  claim  of  the  Contractor  under  this  clause  shall  be 
allowed  unless  the  Contractor  has  piven  the  notice  required 
in  (a)  above;  provided,  however,  the  time  prescribed  therefor 
may  be  extended  by  the  Government. 

(c)  No  claim  by  the  Contractor  for  an  equitable  adjustment 
hereunder  shall  be  allowed  if  asserted  after  final  payment 
under  this  contract. 

5.  Termination  for  Default — Damages  for  Delay — Time 
Extensions 

(a)  If  the  Contractor  refuses  or  fails  to  prosecute  the  work, 
or  any  separable  part  thereof,  with  such  diligence  as  will 
insure  its  completion  within  the  time  specified  in  this  contract, 
or  any  extension  thereof,  or  fails  to  complete  said  work  with- 
in such  time,  the  Government  mav,  by  written  notice  to  the 
Contractor,  terminate  his  right  to  proceed  with  the  work  or 
such  part  of  the  work  as  to  which  there  has  been  delay.  In 
such  event  the  Government  may  take  over  the  work  and  prose- 
cute the  same  to  completion,  by  contract  or  otherwise,  and 
may  take  possession  of  and  utilize  in  completing  the  work 
such  materials,  appliances,  and  plant  as  may  be  on  the  site 
of  the  work  and  necessary  therefor.  Whether  or  not  the 
Contractor's  right  to  proceed  with  the  work  is  terminated,  he 
and  his  sureties  shall  be  liable  for  any  damage  to  the  Govern- 
ment resulting  from  his  refusal  or  failure  to  complete  the 
work  within  the  specified  time. 

(b)  If  fixed  and  agreed  liquidated  damages  are  provided 
in  the  contract  and  if  the  Government  so  terminates  the  Con- 
tractor's right  to  proceed,  the  resulting  damage  will  consist 
of  such  liquidated  damages  until  such  reasonable  time  as  may 
be  required  for  final  completion  of  the  work  together  with 
any  increased  costs  occasioned  the  Government  in  complet- 
ing the  work. 

(c)  If  fixed  and  agreed  liquidated  damages  are  provided 
in  the  contract  and  if  the  Government  does  not  so  terminate 
the  Contractor's  right  to  proceed,  the  resulting  damage  will 
consist  of  such  liquidated  damages  until  the  work  is  com- 
pleted or  accepted. 

(d)  The  Contractor's  ripht  to  oroceed  shall  not  be  so  ter- 
minated nor  the  Contractor  charged  with  resulting  damage 
if: 

(1)  The  delay  in  the  completion  of  the  work  arises  from 
unforeseeable  causes  beyond  the  control  and  without  the 
fault  or  negligence  of  the  Contractor,  including  but  not 
restricted  to,  acts  of  God,  acts  of  the  public  enemy,  acts  of 
the  Government  in  either  its  sovereign  or  contractual  ca- 
pacity, acts  of  another  contractor  in  the  performance  of  a 
contract  with  the  Government,  fires,  floods,  epidemics,  quar- 
antine restrictions,  strikes,  freight  embargoes,  unusually 
severe  weather,  or  delays  of  subcontractors  or  suppliers 
arising  from  unforeseeable  causes  beyond  the  control  and 
without  the  fault  or  negligence  of  both  the  Contractor  and 
such  subcontractors  or  suppliers ;  and 

(2)  The  Contractor,  within  10  days  from  the  beginning 
of  any  such  delay  (unless  the  Contracting  Officer  grants  a 
further  period  of  time  before  the  date  of  final  payment 
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under   the   contract),   notifies   the   Contracting   Officer   in 
writing  of  the  causes  of  delay. 

The  Contracting  Officer  shall  ascertain  the  facts  and  the  ex- 
tent of  the  delay  and  extend  the  time  for  completing  the  work 
when,  in  his  judgment,  the  findings  of  fact  justify  such  an  ex- 
tension, and  his  findings  of  fact  shall  be  final  and  conclusive 
on  the  parties,  subiect  only  to  appeal  as  provided  in  Clause  6 
of  these  General  Provisions.  . 

(e)  If,  after  notice  of  termination  of  the  Contractor  s  right 
to  proceed  under  the  provisions  of  this  clause,  it  is  determined 
for  any  reason  that  the  Contractor  was  not  in  default  under 
the  provisions  of  this  clause,  or  that  the  delay  was  excusable 
under  the  provisions  of  this  clause,  the  rights  and  obligations 
of  the  parties  shall,  if  the  contract  contains  a  clause  provid- 
ing for  termination  for  convenience  of  the  Government,  be 
the  same  as  if  the  notice  of  termination  had  been  issued  pur- 
suant to  such  clause.  If,  in  the  foregoing  circumstances,  this 
contract  does  not  contain  a  clause  providing  for  termination 
for  convenience  of  the  Government,  the  contract  shall  be 
equitably  adjusted  to  compensate  for  such  termination  and 
the  contract  modified  accordingly;  failure  to  agree  to  any  such 
adiustment  shall  be  a  dispute  concerning  a  question  of  fact 
within  the  meaning  of  the  clause  of  this  contract  entitled 
"Disputes." 

(f)  The  rights  and  remedies  of  the  Government  provided 
in  this  clause  are  in  addition  to  any  other  rights  and  remedies 
provided  by  law  or  under  this  contract. 

(g)  As  used  in  Paragraph  (d)  (1)  of  this  clause,  the  term 
"subcontractors  or  suppliers"  means  subcontractors  or  sup- 
pliers at  any  tier. 

6.  Disputes 

(a)  Except  as  otherwise  provided  in  this  contract,  any  dis- 
pute concerning  a  question  of  fact  arising  under  this  contract 
which  is  not  disposed  of  by  agreement  shall  be  decided  by  the 
Contracting  Officer,  who  shall  reduce  his  decision  to  writing 
and  mail  or  otherwise  furnish  a  copy  thereof  to  the  Contrac- 
tor. The  decision  of  the  Contracting  Officer  shall  be  final  and 
conclusive  unless,  within  30  days  from  the  date  of  receipt  of 
such  copy,  the  Contractor  mails  or  otherwise  furnishes  to  the 
Contracting  Officer  a  written  appeal  addressed  to  the  head  of 
the  agency  involved.  The  decision  of  the  head  of  the  agency 
or  his  duly  authorized  representative  for  the  determination  of 
such  appeals  shall  be  final  and  conclusive.  This  provision 
shall  not  be  pleaded  in  any  suit  involving  a  question  of  fact 
arising  under  this  contract  as  limiting  judicial  review  of  any 
such  decision  to  cases  where  fraud  by  such  official  or  his  rep- 
resentative or  board  is  alleged:  Provided,  however,  That  any 
such  decision  shall  be  final  and  conclusive  unless  the  same  is 
fraudulent  or  capricious  or  arbitrary  or  so  grossly  erroneous 
as  necessarily  to  imply  bad  faith  or  is  not  supported  by  sub- 
stantial evidence.  In  connection  with  any  appeal  proceeding 
under  this  clause,  the  Contractor  shall  be  afforded  an  oppor- 
tunity to  be  heard  and  to  offer  evidence  in  support  of  his  ap- 
peal. Pending  final  decision  of  a  dispute  hereunder,  the  Con- 
tractor shall  proceed  diligently  with  the  performance  of  the 
contract  and  in  accordance  with  the  Contracting  Officer's 
decision. 

(b)  This  Disputes  clause  does  not  preclude  consideration  of 
questions  of  law  in  connection  with  decisions  provided  for 
in  paragraph  (a)  above.  Nothing  in  this  contract,  however, 
shall  be  construed  as  making  final  the  decision  of  any  admin- 
istrative official,  representative,  or  board  on  a  question  of  law. 

7.  Payments  to  Contractor 

(a)  The  Government  will  pay  the  contract  price  as  herein- 
after provided. 

(b)  The  Government  will  make  progress  payments  monthly 
as  the  work  proceeds,  or  at  more  frequent  intervals  as  deter- 
mined by  the  Contracting  Officer,  on  estimates  approved  by 
the  Contracting  Officer.  If  requested  by  the  Contracting 
Officer,  the  Contractor  shall  furnish  a  breakdown  of  the  total 
contract  price  showing  the  amount  included  therein  for  each 
principal  category  of  the  work,  in  such  detail  as  requested,  to 
provide  a  basis  for-  determining  progress  payments.  In  the 
preparation  of  estimates  the  Contracting  Officer,  at  his  dis- 
cretion, may  authorize  material  delivered  on  the  site  and  pre- 
paratory work  done  to  be  taken  into  consideration.  Material 
delivered  to  the  Contractor  at  locations  other  than  the  site 
may  also  be  taken  into  consideration  (1)  if  such  consideration 
is  specifically  authorized  by  the  contract  and  (2)  if  the  Con- 
tractor furnishes  satisfactory  evidence  that  he  has  acquired 
title  to  such  material  and  that  it  will  be  utilized  on  the  work 
covered  by  this  contract. 

(c)  In  making  such  progress  payments,  there  shall  be  re- 
tained 10  percent  of  the  estimated  amount  until  final  com- 


pletion and  acceptance  of  the  contract  work.  However,  if 
the  Contracting  Officer,  at  any  time  after  50  percent  of  the 
work  has  been  completed,  finds  that  satisfactory  progress  is 
being  made,  he  may  authorize  payment  in  full  of  each  progress 
payment  for  work  performed  beyond  the  60  percent  stage  of 
completion.  Also,  whenever  the  work  is  substantially  complete, 
the  Contracting  Officer,  if  he  considers  the  amount  retained 
to  be  in  excess  of  the  amount  adequate  for  the  protection  of 
the  Government,  at  his  discretion,  may  release  to  the  Contrac- 
tor all  or  a  portion  of  such  excess  amount.  Furthermore,  on 
completion  and  acceptance  of  each  separate  building,  public 
work,  or  other  division  of  the  contract,  on  which  the  price  is 
stated  separately  in  the  contract,  payment  may  be  made  there- 
for without  retention  of  a  percentage. 

(d)  All  material  and  work  covered  by  progress  payments 
made  shall  thereupon  become  the  sole  property  of  the  Gov- 
ernment, but  this  provision  shall  not  be  construed  as  re- 
lieving the  Contractor  from  the  sole  responsibility  for  all 
material  and  work  upon  which  payments  have  been  made  or 
the  restoration  of  any  damaged  work,  or  as  waiving  the 
right  of  the  Government  to  require  the  fulfillment  of  all 
of  the  terms  of  the  contract. 

(e)  Upon  completion  and  acceptance  of  all  work,  the  amount 
due  the  Contractor  under  this  contract  shall  be  paid  upon 
the  presentation  of  a  properly  executed  voucher  and  after 
the  Contractor  shall  have  furnished  the  Government  with  a 
release  of  all  claims  against  the  Government  arising  by  virtue 
of  this  contract,  other  than  claims  in  stated  amounts  as  may 
be  specifically  excepted  by  the  Contractor  from  the  operation 
of  the  release.  If  the  Contractor's  claim  to  amounts  payable 
under  the  contract  has  been  assigned  under  the  Assignment  of 
Claims  Act  of  1940,  as  amended  (31  U.S.C.  203,  41  U.S.C.  15), 
a  release  may  also  be  required  of  the  assignee. 

8.  Assignment  of  Claims 

(a)  Pursuant  to  the  provisions  of  the  Assignment  of  Claims 
Act  of  1940,  as  amended  (31  U.S.C.  203,  41  U.S.C.  15),  if  this 
contract  provides  for  payments  aggregating  $1,000  or  more, 
claims  for  moneys  due  or  to  become  due  the  Contractor  from 
the  Government  under  this  contract  may  be  assigned  to  a 
bank,  trust  companv,  or  other  financing  institution,  includ- 
ing any  Federal  lending  agency,  and  may  thereafter  be 
further  assigned  and  reassigned  to  any  such  institution. 
Any  such  assignment  or  reassignment  shall  cover  all  amounts 
payable  under  this  contract  and  not  already  paid,  and  shall 
not  be  made  to  more  than  one  party,  except  that  any  such 
assignment  or  reassignment  may  be  made  to  one  party  as 
agent  or  trustee  for  two  or  more  parties  participating  in  such 
financing.  Unless  otherwise  provided  in  this  contract,  pay- 
ments to  an  assignee  of  any  moneys  due  or  to  become  due 
under  this  contract  shall  not,  to  the  extent  provided  in  said 
Act,  as  amended,  be  subject  to  reduction  or  setoff.  (The  pre- 
ceding sentence  applies  only  if  this  contract  is  made  in  time 
of  war  or  national  emergency  as  defined  in  said  Act;  and  is 
with  the  Department  of  Defense,  the  General  Services  Ad- 
ministration, the  Energy  Research  and  Development  Adminis- 
tration, the  National  Aeronautics  and  Space  Administration, 
the  Federal  Aviation  Administration,  or  any  other  department 
or  agency  of  the  United  States  designated  by  the  President 
pursuant  to  Clause  4  of  the  proviso  of  section  1  of  the  Assign- 
ment of  Claims  Act  of  1940,  as  amended  by  the  Act  of  May  15, 
1951,  65  Stat.  41.) 

(b)  In  no  event  shall  copies  of  this  contract  or  of  any  plans, 
specifications,  or  other  similar  documents  relating  to  work 
under  this  contract,  if  marked  "Top  Secret,"  "Secret,"  or 
"Confidential,"  be  furnished  to  any  assignee  of  any  claim 
arising  under  this  contract  or  to  any  other  person  not  en- 
titled to  receive  the  same.  However,  a  copy  of  any  part  or  all 
of  this  contract  so  marked  may  be  furnished,  or  any  informa- 
tion contained  therein  may  be  disclosed,  to  such  assignee 
upon  the  prior  written  authorization  of  the  Contracting 
Officer. 

9.  Material  and  Workmanship 

(a)  Unless  otherwise  specifically  provided  in  this  contract, 
all  equipment,  material,  and  articles  incorporated  in  the 
work  covered  by  this  contract  are  to  be  new  and  of  the  most 
suitable  grade  for  the  purpose  intended.  Unless  otherwise 
specifically  provided  in  this  contract,  reference  to  any  equip- 
ment, material,  article,  or  patented  process,  by  trade  name, 
make,  or  catalog  number,  shall  be  regarded  as  establishing 
a  standard  of  quality  and  shall  not  be  construed  as  limiting 
competition,  and  the  Contractor  may,  at  his  option,  use  any 
equipment,  material,  article,  or  process,  which,  in  the  judg- 
ment of  the  Contracting  Officer,  is  equal  to  that  named.  The 
Contractor  shall  furnish  to  the  Contracting  Officer  for  his 
approval  the  name  of  the  manufacturer,  the  model  number, 


STANDARD  FORM  23-A  (Rev.  4-75) 


and  other  identifying  data  and  information  respecting  the 
performance,  capacity,  nature,  and  rating  of  the  machinery 
and  mechanical  and  other  equipment  which  the  Contractor 
contemplates  incorporating  in  the  work.  When  required  by 
this  contract  or  when  called  for  by  the  Contracting  Officer, 
the  Contractor  shall  furnish  the  Contracting  Officer  for 
approval  full  information  concerning  the  material  or  articles 
which  he  contemplates  incorporating  in  the  work.  When  so 
directed,  samples  shall  be  submitted  for  approval  at  the  Con- 
tractor's expense,  with  all  shipping  charges  prepaid.  Ma- 
chinery, equipment,  material,  and  articles  installed  or  used 
without  required  approval  shall  be  at  the  risk  of  subsequent 
rejection.  - 

(b)  All  work  under  this  contract  shall  be  performed  in  a 
skillful  and  workmanlike  manner.  The  Contracting  Officer 
may,  in  writing,  require  the  Contractor  to  remove  from  the 
work  any  employee  the  Contracting  Officer  deems  incompe- 
tent, careless  or  otherwise  objectionable. 

10.  Inspection  and  Acceptance 

(a)  All  work  (which  term  includes  but  is  not  restricted  to 
materials,  workmanship,  and  manufacture  and  fabrication  of 
components)  shall  be  sub'ect  to  inspection  and  test  by  the  Gov- 
ernment at  all  reasonable  times  and  at  all  places  prior  to 
acceptance.  Any  such  inspection  and  test  is  for  the  sole  benefit 
of  the  Government  and  shall  not  relieve  the  Contractor  of  the 
responsibility  of  providing  quality  control  measures  to  assure 
that  the  work  strictly  complies  with  the  contract  requirements. 
No  inspection  or  test  by  the  Government  shall  be  construed 
as  constituting  or  implying  acceptance.  Inspection  or  test 
shall  not  relieve  the  Contractor  of  responsibility  for  damage  to 
or  loss  of  the  material  prior  to  acceptance,  nor  in  any  way  af- 
fect the  continuing  rights  of  the  Government  after  acceptance 
of  the  completed  work  under  the  terms  of  paragraph  (f )  of 
this  clause,  except  as  hereinabove  provided. 

(b)  The  Contractor  shall,  without  charge,  replace  any 
material  or  correct  any  workmanship  found  by  the  Govern- 
ment not  to  conform  to  the  contract  requirements,  unless  in 
the  public  interest  the  Government  consents  to  accept  srch 
material  or  workmanship  with  an  appropriate  adjustment  in 
contract  price.  The  Contractor  shall  promptly  segregate  and 
remove  rejected  material  from  the  premises. 

(c)  If  the  Contractor  does  not  promptly  replace  rejected 
material  or  correct  rejected  workmanship,  the  Government 
(1)  may,  by  contract  or  otherwise,  replace  such  material  or 
correct  such  workmanshin  and  charge  the  cost  thereof  to  the 
Contractor,  or  (2)  may  terminate  the  Contractor's  right  to 
proceed  in  accordance  with  the  clause  of  this  contract  entitled 
"Termination  for  Default — Damages  for  Delay — Time  Ex- 
tensions." 

(d)  The  Contractor  shall  furnish  promptly,  without  addi- 
tional charge,  all  fac'lities.  labor,  and  material  reasonably 
needed  for  performing  such  safe  and  convenient  inspection 
and  test  as  may  be  required  by  the  Contracting  Officer.  All 
inspection  and  test  by  the  Government  shall  be  performed 
in  such  manner  as  not  unnecessarily  to  delav  the  work. 
Special,  full  size,  and  Derformance  tests  shall  be  performed 
as  described  in  this  contract.  The  Government  reserves  the 
right  to  charge  to  the  Contractor  any  additional  cost  of  in- 
spection or  test  when  material  or  workmanship  is  not  ready 
at  the  time  specified  by  the  Contractor  for  inspection  or  test 
or  when  reinspection  or  retest  is  necessitated  by  prior  rejec- 
tion. 

(e)  Should  it  be  considered  necessary  or  advisable  by  the 
Government  at  any  time  before  acceptance  of  the  entire  work 
to  make  an  examination  of  work  already  comnleted,  by  remov- 
ing or  tearing  out  same,  the  Contractor  shall,  on  request, 
promptly  furnish  all  necessarv  facilities,  labor,  and  material. 
If  such  work  is  found  to  be  defective  or  nonconforming  in  any 
material  respect,  due  to  the  fault  of  the  Contractor  or  his 
subcontractors,  he  shall  defray  all  the  expenses  of  such  exam- 
ination and  of  satisfactory  reconstruction.  If.  however,  such 
work  if  found  to  meet  the  requirements  of  the  contract,  an 
equitable  adiustment  shall  be  made  in  the  contract  price  to 
compensate  the  Contractor  for  the  additional  services  in- 
volved in  such  examination  and  reconstruction  and,  if  com- 
pletion of  the  work  has  been  delayed  thereby,  he  shall,  in 
addition,  be  granted  a  suitable  extension  of  time. 

(f )  Unless  otherwise  provided  in  this  contract,  accentance 
bv  the  Government  shall  be  made  as  promntlv  as  practicable 
after  completion  and  inspection  of  all  work  reouired  by  this 
contract,  or  that  portion  of  the  work  that  the  Contracting 
Officer  determines  can  be  accented  separately.  Acceotance  shall 
be  final  and  conclusive  except  as  regards  latent  defects,  fraud, 
or  such  gross  mistakes  as  may  amount  to  fraud,  or  as  regards 
the  Government's  rights  under  any  warranty  or  guarantee. 


11.  Superintendence  by  Contractor 

The  Contractor,  at  all  times  during  performance  and  until 
the  work  is  completed  and  accepted,  shall  give  his  personal 
superintendence  to  the  work  or  have  on  the  work  a  competent 
superintendent,  satisfactory  to  the  Contracting  Officer  and 
with  authority  to  act  for  the  Contractor. 

12.  Permits  and  Responsibilities 

The  Contractor  shall,  without  additional  expense  to  the 
Government,  be  responsible  for  obtaining  anv  necessary 
licenses  and  permits,  and  for  complying  with  any  appl'cable 
Federal,  State,  and  municipal  laws,  codes,  and  regulations, 
in  connection  with  the  prosecution  of  the  work.  He  shall  be 
similarly  responsible  for  all  damages  to  persons  or  property 
that  occur  as  a  result  of  his  fault  or  negligence.  He  shall  take 
proper  safety  and  health  precautions  to  protect  the  work, 
the  workers,  the  public,  and  the  property  of  others.  He  shall 
also  be  responsible  for  all  materials  delivered  and  work  per- 
formed until  completion  and  acceptance  of  the  entire  con- 
struction work,  except  for  any  completed  unit  of  construction 
thereof  which  theretofore  may  have  been  accepted. 

13.  Conditions  Affecting  the  Work 

The  Contractor  shall  be  responsible  for  having  taken  steps 
reasonably  necessary  to  ascertain  the  nature  and  location  of 
the  work,  and  the  general  and  local  conditions  which  can 
affect  the  work  or  the  cost  thereof.  Any  failure  by  the  Con- 
tractor to  do  so  will  not  relieve  him  from  responsibility  for 
successfully  performing  the  work  without  additional  expense 
to  the  Government.  The  Government  assumes  no  responsi- 
bility for  any  understanding  or  representations  concerning 
conditions  made  bv  any  of  its  officers  or  agents  prior  to  the 
execution  of  this  contract,  unless  such  understanding  or  rep- 
resentations by  the  Government  are  expressly  stated  in  the 
contract. 

14.  Other  Contracts 

The  Government  may  undertake  or  award  other  contracts 
for  additional  work,  and  the  Contractor  shall  fully  cooperate 
with  such  other  contractors  and  Government  employees  and 
carefully  fit  his  own  work  to  such  additional  work  as  mav  be 
directed  by  the  Contracting  Officer.  The  Contractor  shall  not 
commit  or  permit  any  act  which  will  interfere  with  the  per- 
formance of  work  by  any  other  contractor  or  by  Government 
employees. 

15.  Shop  Drawings 

(a)  The  term  "shop  drawings"  includes  drawings,  diagrams, 
layouts,  schematics,  descriptive  literature,  illustrations,  sched- 
ules, performance  and  test  data,  and  similar  materials  fur- 
nished by  the  Contractor  to  explain  in  detail  specific  portions 
of  the  work  required  by  the  contract. 

(b)  If  this  contract  reauires  shop  drawings,  the  Contractor 
shall  coordinate  all  such  drawings,  and  review  them  for  ac- 
curacy, completeness,  and  compliance  with  contract  require- 
ments and  shall  indicate  his  annroval  thereon  as  evidence  of 
such  coordination  and  review.  Shop  drawings  submitted  to  the 
Contracting  Officer  without  evidence  of  the  Contractor's  ap- 
proval mav  be  returned  for  resubnr'ssion.  The  Contract'ng 
Officer  will  indicate  his  aDDroval  or  disaporoval  of  the  shop 
drawings  and  if  not  approved  as  submitted  shall  indicate  his 
reasons  therefor.  Any  work  done  prior  to  such  approval  shall 
be  at  the  Contractor's  risk.  Approval  by  the  Contracting  Of- 
ficer shall  not  relieve  the  Contractor  from  responsibility  for 
anv  errors  or  omiss;ons  in  such  drawings,  nor  from  respon- 
sibility for  complying  with  the  requirements  of  this  contract, 
except  with  respect  to  variations  described  and  approved  in 
accordance  with  (c)  below. 

(c)  If  shoD  drawings  show  variations  from  the  contract  re- 
quirements, the  Contractor  shall  describe  such  variations  in 
writing,  separate  from  the  drawings,  at  the  time  of  submis- 
sion. If  the  Contracting  Officer  approves  any  such  varia- 
tion (s),  he  shall  issue  an  appropriate  contract  modification, 
except  that,  if  the  variation  is  nrnor  and  does  not  involve  a 
change  in  price  or  in  time  of  performance,  a  modification  need 
not  be  issued. 

16.  Use  and  Possession  Prior  to  Completion 

The  Government  shall  have  the  right  to  take  possession  of 
or  use  any  completed  or  partially  completed  part  of  the  work. 
Prior  to  such  possession  or  use,  the  Contracting  Officer  shall 
furnish  the  Contractor  an  itemized  list  of  work  remaining  to 
be  performed  or  corrected  on  such  nortions  of  the  nroiect  as 
are  to  be  possessed  or  used  bv  the  Government,  provided  that 
failure  to  list  anv  it°m  of  work  shall  not  relieve  the  Con- 
tractor of  responsibility  for  compliance  with  the  terms  of  the 
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contract.  Such  possession  or  use  shall  not  be  deemed  an  ac- 
ceptance of  any  work  under  the  contract.  While  the  Govern- 
ment has  such  possession  or  use,  the  Contractor,  notwith- 
standing the  provisions  of  the  clause  of  this  contract  entitled 
"Permits  and  Responsibilities,"  shall  be  relieved  of  the  re- 
sponsibility for  the  loss  or  damage  to  the  work  resulting  from 
the  Government's  possession  or  use.  If  such  prior  possession 
or  use  by  the  Government  delays  the  progress  of  the  work  or 
causes  additional  expense  to  the  Contractor,  an  equitable  ad- 
justment in  the  contract  price  or  the  time  of  completion  will 
be  made  and  the  contract  s'..all  be  modified  in  writing  accord- 
ingly. 

17.  Suspension  of  Work 

(a)  The  Contracting  Officer  may  order  the  Contractor  in 
writing  to  suspend,  delay,  or  interrupt  all  or  any  part  of  the 
work  for  such  period  of  time  as  he  may  determine  to  be  ap- 
propriate for  the  convenience  of  the  Government. 

(b)  If  the  performance  of  all  or  any  part  of  the  work  is,  for 
an  unreasonable  period  of  time,  suspended,  delayed,  or  inter- 
rupted by  an  act  of  the  Contracting  Officer  in  the  administra- 
tion of  this  contract,  or  by  his  failure  to  act  within  the  time 
specified  in  this  contract  (or  if  no  time  is  specified,  within  a 
reasonable  time),  an  adjustment  shall  be  made  for  any  in- 
crease in  the  cost  of  performance  of  this  contract  (excluding 
profit)  necessarily  caused  by  such  unreasonable  suspension, 
delay,  or  interruption  and  the  contract  modified  in  writing 
accordingly.  However,  no  adjustment  shall  be  made  under 
this  clause  for  any  suspension,  delay,  or  interruption  to  the 
extent  (1)  that  performance  would  have  been  so  suspended, 
delayed,  or  interrupted  by  any  other  cause,  including  the 
fault  or  negligence  of  the  Contractor  or  (2)  for  which  an  equi- 
table adjustment  is  provided  for  or  excluded  under  any  other 
provision  of  this  contract. 

(c)  No  claim  under  this  clause  shall  be  allowed  (1)  for  any 
costs  incurred  more  than  20  days  before  the  Contractor  shall 
have  notified  the  Contracting  Officer  in  writing  of  the  act  or 
failure  to  act  involved  (but  this  requirement  shall  not  apply 
as  to  a  claim  resulting  from  a  suspension  order),  and  (2) 
unless  the  claim,  in  an  amount  stated,  is  asserted  in  writing 
as  soon  as  practicable  after  the  termination  of  such  suspen- 
sion, delay,  or  interruption,  but  not  later  than  the  date  of 
final  payment  under  the  contract. 

18.  Termination  for  Convenience  of  the  Government 

If  not  physically  incorporated  elsewhere,  the  clause  in  Sec- 
tion 1-8.703  of  the  Federal  Procurement  Regulations,  or  para- 
graph 7-602.29  (a)  of  the  Armed  Services  Procurement  Reg- 
ulation, as  applicable,  in  effect  on  the  date  of  this  contract  is 
hereby  incorporated  by  reference  as  fully  as  if  set  forth  at 
length  herein. 

19.  Payment  of  Interest  on  Contractors'  Claims 

(a)  If  an  appeal  is  filed  by  the  Contractor  from  a  final  de- 
cision of  the  Contracting  Officer  under  the  Disputes  clause  of 
this  contract,  denying  a  claim  arising  under  the  contract, 
simple  interest  on  the  amount  of  the  claim  finally  determined 
owed  by  the  Government  shall  be  payable  to  the  Contractor. 
Such  interest  shall  be  at  the  rate  determined  by  the  Secre- 
tary of  the  Treasury  pursuant  to  Public  Law  92-41,  85  Stat. 
97,  from  the  date  the  Contractor  furnishes  to  the  Contract- 
ing Officer  his  written  appeal  under  the  Disputes  clause  of 
this  contract,  to  the  date  of  (1)  a  final  judgment  by  a  court 
of  competent  jurisdiction,  or  (2)  mailing  to  the  Contractor  of 
a  supplemental  agreement  for  execution  either  confirming 
completed  negotiations  between  the  parties  or  carrying  out  a 
decision  of  a  board  of  contract  appeals. 

(b)  Notwithstanding  (a)  above,  (1)  interest  shall  be  ap- 
plied onlv  from  the  date  payment  was  due,  if  such  date  is  later 
than  the  filing  of  appeal;  and  (2)  interest  shall  not  be  paid  for 
any  period  of  time  that  the  Contracting  Officer  determines  the 
Contractor  has  unduly  delayed  in  pursuing  his  remedies  before 
a  board  of  contract  appeals  or  a  court  of  competent  jurisdic- 
tion. 

20.  Pricing  of  Adjustments 

When  costs  are  a  factor  in  any  determination  of  a  contract 
price  adjustment  pursuant  to  the  Changes  clause  or  any  other 
provision  of  this  contract,  such  costs  shall  be  in  accordance 
with  the  contract  cost  principles  and  procedures  in  Part  1-15 
of  the  Federal  Procurement  Regulations,  (41  CFR  1-15)  or 
Section  XV  of  the  Armed  Services  Procurement  Regulation, 
as  applicable,  which  are  in  effect  on  the  date  of  this  contract. 

21.  Patent  Indemnity 

Except  as  otherwise  provided,  the  Contractor  agrees  to 
indemnify  the  Government  and  its  officers,  agents,  and  em- 


ployees against  liability,  including  costs  and  expenses,  for 
infringement  upon  any  Letters  Patent  of  the  United  States 
(except  Letters  Patent  issued  upon  an  application  which  is 
now  or  may  hereafter  be,  for  reasons  of  national  security, 
ordered  by  the  Government  to  be  kept  secret  or  otherwise 
withheld  from  issue)  arising  out  of  the  performance  of  this 
contract  or  out  of  the  use  or  disposal  by  or  for  the  account  of 
the  Government  of  supplies  furnished  or  construction  work 
performed  hereunder. 

22.  Additional  Bond  Security 

If  any  surety  upon  any  bond  furnished  in  connection  with 
this  contract  becomes  unacceptable  to  the  Government,  or  if 
any  such  surety  fails  to  furnish  reports  as  to  his  financial 
condition  from  time  to  time  as  requested  by  the  Government, 
or  if  the  contract  price  is  increased  to  such  an  extent  that  the 
penal  sum  of  any  bond  becomes  inadequate  in  the  opinion  of 
the  Contracting  Officer,  the  Contractor  shall  promptly  furnish 
such  additional  security  as  may  be  required  from  time  to  time 
to  protect  the  interests  of  the  Government  and  of  persons  sup- 
plying labor  or  materials  in  the  prosecution  of  the  work  con- 
templated by  this  contract. 

23.  Examination  of  Records  by  Comptroller  General 

(a)  This  clause  is  applicable  if  the  amount  of  this  contract 
exceeds  $10,000  and  was  entered  into  by  means  o±  negotiation, 
including  small  business  restricted  advertising,  but  is  not  ap- 
plicable if  this  contract  was  entered  into  by  means  of  formal 
advertising. 

(b)  The  contractor  agrees  that  the  Comptroller  General  of 
the  United  States  or  any  of  his  duly  authorized  representa- 
tives shall,  until  the  expiration  of  3  years  after  final  payment 
under  this  contract  or  such  lesser  time  specified  in  either  Ap- 
pendix M  of  the  Armed  Services  Procurement  Regulation  or 
the  Federal  Procurement  Regulations  Part  1-20,  as  appro- 
priate, have  access  to  and  the  right  to  examine  any  directly 
pertinent  books,  documents,  papers,  and  records  of  the  con- 
tractor involving  transactions  related  to  this  contract. 

(c)  The  Contractor  further  agrees  to  include  in  all  his  sub- 
contracts hereunder  a  provision  to  the  effect  that  the  sub- 
contractor agrees  that  the  Comptroller  General  of  the  United 
States  or  any  of  his  duly  authorized  representatives  shall,  until 
the  expiration  of  3  years  after  final  payment  under  the  sub- 
contract or  such  lesser  time  snecified  in  either  Appendix  M  of 
the  Armed  Services  Procurement  Regulation  or  the  Federal 
Procurement  Regulations  Part  1-20,  as  appropriate,  have  ac- 
cess to  and  the  right  to  examine  any  directly  pertinent  books, 
documents,  papers,  and  records  of  such  subcontractor,  involv- 
ing transactions  related  to  the  subcontract.  The  term  "sub- 
contract" as  used  in  this  clause  excludes  (1)  purchase  orders 
not  exceeding  $10,000  and  (2)  subcontracts  or  purchase  orders 
for  public  utility  services  at  rates  established  for  uniform  ap- 
plicability to  the  general  public. 

(d)  The  periods  of  access  and  examination  described  in  (b) 
and  (c),  above,  for  records  which  relate  to  (1)  appeals  under 
the  "Disputes"  clause  of  this  contract,  (2)  litigation  or  the 
settlement  of  claims  arising  out  of  the  performance  of  this 
contract,  or  (3)  costs  and  expenses  of  this  contract  as  to  which 
exception  has  been  taken  by  the  Comptroller  General  or  any 
of  his  duly  authorized  representatives,  shall  continue  until 
such  appeals,  litigation,  claims,  or  exceptions  have  been  dis- 
posed of. 

24.  Buy  American 

(a)  Agreement.  In  accordance  with  the  Buy  American  Act 
(41  U.S.C.  lOa-lOd),  and  Executive  Order  10582,  December 
17,  1954  (3  CFR,  1954-58  Comp.,  p.  230),  as  amended  by 
Executive  Order  11051,  September  27,  1962  (3  CFR,  1959-63 
Comp.,  p.  635),  the  Contractor  agrees  that  only  domestic  con- 
struction material  will  be  used  (by  the  Contractor,  subcon- 
tractors, materialmen,  and  suppliers)  in  the  performance  of 
this  contract,  except  for  nondomestic  material  listed  in  the 
contract. 

(b)  Domestic  construction  material.  "Construction  material" 
means  any  article,  material,  or  supplv  brought  to  the  con- 
struction site  for  incorporation  in  the  building  or  work.  An 
unmanufactured  construction  material  is  a  "domestic  con- 
struction material"  if  it  has  been  mined  or  produced  in  the 
United  States.  A  manufactured  construction  material  is  a 
"domestic  construction  material"  if  it  has  been  manufactured 
in  the  United  States  and  if  the  cost  of  its  components  which 
have  been  mined,  produced,  or  manufactured  in  the  United 
States  exceeds  50  percent  of  the  cost  of  all  its  components. 
"Component"  means  any  article,  material,  or  supply  directly 
incorporated  in  a  construction  material. 

(c)  Domestic  component.  A  component  shall  be  considered 
to   have   been   "mined,   produced,   or   manufactured   in   the 
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United  States"  (regardless  of  its  source  in  fact)  if  the  article, 
material,  or  supply  in  which  it  is  incorporated  was  manu- 
factured in  the  United  States  and  the  component  is  of  a  class 
or  kind  determined  by  the  Government  to  be  not  mined,  pro- 
duced, or  manufactured  in  the  United  States  in  sufficient  and 
reasonably  available  commercial  quantities  and  of  a  satis- 
factory quality. 

25.  Equal  Opportunity 

(The  following  clause  is  applicable  unless  this  contract  is 
exempt  under  the  rules,  regulations,  and  relevant  orders  of 
the  Secretary  of  Labor  (41  CFR,  ch.  60).) 

During  the  performance  of  this  contract,  the  Contractor 
agrees  as  follows : 

(a)  The  Contractor  will  not  discriminate  against  any  em- 
ployee or  applicant  for  employment  because  of  race,  color, 
religion,  sex,  or  national  origin.  The  Contractor  will  take 
affirmative  action  to  ensure  that  applicants  are  employed, 
and  that  employees  are  treated  during  employment,  without 
regard  to  their  race,  color,  religion,  sex,  or  national  origin. 
Such  action  shall  include,  but  not  be  limited  to,  the  following: 
Emoloyment,  upgrading,  demotion,  or  transfer;  recruitment 
or  recruitment  advertising;  layoff  or  termination;  rates  of 
pay  or  other  forms  of  compensation;  and  selection  for  train- 
ing, including  apprenticeship.  The  Contractor  agrees  to  post 
in  conspicuous  places,  available  to  employees  and  applicants 
for  emplovment,  notices  to  be  provided  by  the  Contracting 
Officer  setting  forth  the  provisions  of  this  Equal  Opportunity 
clause. 

(b)  The  Contractor  will,  in  all  solicitations  or  advertise- 
ments for  employees  placed  by  or  on  behalf  of  the  Contractor, 
state  that  all  qualified  applicants  will  receive  consideration 
for  employment  without  regard  to  race,  color,  religion,  sex,  or 
national  origin. 

(c)  The  Contractor  will  send  to  each  labor  union  or  repre- 
sentative of  workers  with  which  he  has  a  collective  bargain- 
ing agreement  or  other  contract  or  understanding,  a  notice, 
to  be  provided  by  the  agency  Contracting  Officer,  advising  the 
labor  union  or  workers'  representative  of  the  contractor's 
commitments  under  this  Equal  Opportunity  clause,  and  shall 
post  copies  of  the  notice  in  conspicuous  places  available  to  em- 
ployees and  applicants  for  employment 

(d)  The  Contractor  will  comply  with  all  provisions  of  Ex- 
ecutive Order  No.  11246  of  September  24,  1965,  as  amended  by 
Executive  Order  No.  11375  of  October  13,  1967,  and  of  the 
rules,  regulations,  and  relevant  orders  of  the  Secretary  of 
Labor. 

(e)  The  Contractor  will  furnish  all  information  and  reports 
required  by  Executive  Order  No.  11246  of  September  24,  1965, 
as  amended  by  Executive  Order  No.  11375  of  October  13,  1967. 
and  by  the  rules,  regulations,  and  orders  of  the  Secretary  or 
Labor,  or  pursuant  thereto,  and  will  permit  access  to  his  books, 
records,  and  accounts  by  the  contracting  agency  and  the  Secre- 
tary of  Labor  for  purposes  of  investigation  to  ascertain  com- 
pliance with  such  rules,  regulations,  and  orders. 

(f)  In  the  event  of  the  Contractor's  noncompliance  with 
the  Equal  Opportunity  clause  of  this  contract  or  with  any  of 
the  said  rules,  regulations,  or  orders,  this  contract  may  be 
canceled,  terminated,  or  suspended,  in  whole  or  in  part,  and 
the  Contractor  may  be  declared  ineligible  for  further  Govern- 
ment contracts  in  accordance  with  procedures  authorized  in 
Executive  Order  No.  11246  of  September  24,  1965,  as  amended 
by  Executive  Order  No.  11375  of  October  13,  1967,  and  such 
other  sanctions  may  be  imposed  and  remedies  invoked  as  pro- 
vided in  Executive  Order  No.  11246  of  September  24,  1965,  as 
amended  by  Executive  Order  No.  11375  of  October  13,  1967, 
or  by  rule,  regulation,  or  order  of  the  Secretary  of  Labor,  or 
as  otherwise  provided  by  law. 

(cr)  The  Contractor  will  include  the  provisions  of  para- 
graphs (a)  through  (g)  in  every  subcontract  or  purchase 
order  unless  exempted  by  rules,  regulations,  or  orders  of  the 
Secretary  of  Labor  issued  pursuant  to  Section  204  of  Execu- 
tive Order  No.  11246  of  September  24,  1965,  as  amended  by 
Executive  Order  No.  11375  of  October  13,  1967,  so  that  such 
provisions  will  be  binding  upon  each  subcontractor  or  vendor. 
The  Contractor  will  take  such  action  will  respect  to  any  sub- 
contract or  purchase  order  as  the  contracting  agency  may  di- 
rect as  a  means  of  enforcing  such  provisions,  including  sanc- 
tions for  noncompliance:  Provided,  however,  that  in  the  event 
the  Contractor  becomes  involved  in,  or  is  threatened  with, 
litigation  with  a  subcontractor  or  vendor  as  a  result  of  such 
direction  bv  the  contracting  agency,  the  Contractor  may  re- 
quest the  United  States  to  enter  into  such  litigation  to  protect 
the  interests  of  the  United  States. 


26.  Covenant  Against  Contingent  Fees 

The  Contractor  warrants  that  no  person  or  selling  agency 
has  been  employed  or  retained  to  solicit  or  secure  this  con- 
tract upon  an  agreement  or  understanding  for  a  commission, 
percentage,  brokerage,  or  contingent  fee,  excepting  bona  fide 
employees  or  bona  fide  established  commercial  or  selling 
agencies  maintained  by  the  Contractor  for  the  purpose  of 
securing  business.  For  breach  or  violation  of  this  warranty 
the  Government  shall  have  the  right  to  annul  this  contract 
without  liability  or  in  its  discretion  to  deduct  from  the  con- 
tract price  or  consideration,  or  otherwise  recover,  the  full 
amount  of  such  commission,  percentage,  brokerage,  or 
contingent  fee. 

27.  Officials  not  to  Benefit 

No  member  of  or  delegate  to  Congress  or  resident  Commis- 
sioner shall  be  admitted  to  any  share  or  part  of  this  contract, 
or  to  any  benefit  that  may  arise  therefrom ;  but  this  provision 
shall  not  be  construed  to  extend  to  this  contract  if  made  with  a 
corporation  for  its  general  benefit. 

28.  Convict  Labor 

In  connection  with  the  performance  of  work  under  this  con- 
tract, the  Contractor  agrees  not  to  emnloy  any  person  under- 
going sentence  of  imprisonment  at  hard  labor  except  as  pro- 
vided by  Public  Law  89-176,  September  10,  1965  (18  U.S.C. 
4082(c)  (2))  and  Executive  Order  11755,  December  29,  1973. 

29.  Utilization  of  Small  Business  Concerns 

(a)  It  is  the  policy  of  the  Government  as  declared  by  the 
Congress  that  a  fair  proportion  of  the  purchases  and  con- 
tracts for  supplies  and  services  for  the  Government  be  placed 
with  small  business  concerns. 

(b)  The  Contractor  agrees  to  accomplish  the  maximum 
amount  of  subcontracting  to  small  business  concerns  that 
the  Contractor  finds  to  be  consistent  with  the  efficient  per- 
formance of  this  contract. 

30.  Utilization  of  Minority  Business  Enterprises 

(a)  It  is  the  policy  of  the  Government  that  minority  busi- 
ness enterprises  shall  have  the  maximum  practicable  oppor- 
tunity to  participate  in  the  performance  of  Government 
contracts. 

(b)  The  Contractor  agrees  to  use  his  best  efforts  to  carry 
out  this  policy  in  the  award  of  his  subcontracts  to  the  fullest 
extent  consistent  with  the  efficient  performance  of  this  con- 
tract. As  used  in  this  contract,  the  term  "minority  business 
enterprise"  means  a  business,  at  least  50  percent  of  which  is 
owned  by  minority  group  members  or,  in  case  of  publicly-owned 
businesses,  at  least  51  percent  of  the  stock  of  which  is  owned  by 
minority  group  members.  For  the  purposes  of  this  definition, 
minority  group  members  are  Negroes,  Spanish-speaking 
American  persons,  American-Orientals,  American-Indians, 
American- Eskimos,  and  American-Aleuts.  Contractors  may 
rely  on  written  representations  by  subcontractors  regarding 
their  status  as  minority  business  enterprises  in  lieu  of  an  inde- 
pendent investigation. 

31.  Federal,  State,  and  Local  Taxes 

(a)  Except  as  may  be  otherwise  provided  in  this  contract, 
the  contract  price  includes  all  applicable  Federal,  State  and 
local  taxes  and  duties. 

(b)  Nevertheless,  with  respect  to  any  Federal  excise  tax  or 
duty  on  the  transactions  or  property  covered  by  this  contract, 
if  a  statute,  court  decision,  written  ruling,  or  regulation  takes 
effect  after  the  contract  date,  and — 

(1)  Results  in  the  Contractor  being  required  to  pay  or 
bear  the  burden  of  any  such  Federal  excise  tax  or  duty  or 
increase  in  the  rate  thereof  which  would  not  otherwise  have 
been  payable  on  such  transactions  or  property,  the  contract 
price  shall  be  increased  by  the  amount  of  such  tax  or  duty  or 
rate  increase:  Provided,  That  the  Contractor  if  requested  by 
the  Contracting  Officer,  warrants  in  writing  that  no  amount 
for  such  newly  imposed  Federal  excise  tax  or  duty  or  rate 
increase  was  included  in  the  contract  price  as  a  contingency 
reserve  or  otherwise;  or 

(2)  Results  in  the  Contractor  not  being  required  to  pay 
or  bear  the  burden  of,  or  in  his  obtaining  a  refund  or  drawback 
of,  anv  such  Federal  excise  tax  or  duty  which  would  otherwise 
have  been  payable  on  such  transactions  or  property  or  which 
was  the  basis  of  an  increase  in  the  contract  price,  the  contract 
price  shall  be  decreased  by  the  amount  of  the  relief,  refund, 
or  drawback,  or  that  amount  shall  be  paid  to  the  Government, 
as  directed  by  the  Contracting  Officer.  The  contract  price  shall 
be  similarly  decreased  if  the  Contractor,  through  his  fault  or 
negligence  or  his  failure  to  follow  instructions  of  the  Contract- 
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ing  Officer,  is  required  to  pay  or  bear  the  burden  of,  or  does  not 
obtain  a  refund  or  drawback  of,  any  such  Federal  excise  tax 
or  duty. 

(c)  No  adjustment  pursuant  to  paragraph  b  above  will  be 
made  under  this  contract  unless  the  aggregate  amount  thereof 
is  or  may  reasonably  be  expected  to  be  over  $100.00. 

(d)  As  used  in  paragraph  b  above,  the  term  "contract  date" 
means  the  date  set  for  the  bid  opening,  or  if  this  is  a  negotiated 
contract,  the  date  of  this  contract.  As  to  additional  supplies  or 
services  procured  by  modification  to  this  contract,  the  term 
"contract  date"  means  the  date  of  such  modification. 

(e)  Unless  there  does  not  exist  any  reasonable  basis  to 
sustain  an  exemption,  the  Government,  upon  request  of  the 


Contractor,  without  further  liability,  agrees,  except  as  other- 
wise provided  in  this  contract,  to  furnish  evidence  appropriate 
to  establish  exemption  from  any  tax  which  the  Contractor  war- 
rants in  writing  was  excluded  from  the  contract  price.  In  addi- 
tion, the  Contracting  Officer  may  furnish  evidence  to  establish 
exemption  from  any  tax  that  may,  pursuant  to  this  Clause,  give 
rise  to  either  an  increase  or  decrease  in  the  contract  price. 
Except  as  otherwise  provided  in  this  contract,  evidence  appro- 
priate to  establish  exemption  from  duties  will  be  furnished 
only  at  the  discretion  of  the  Contracting  Officer. 

(f)  The  Contractor  shall  promptly  notify  the  Contracting 
Officer  of  matters  which  will  result  in  either  an  increase  or 
decrease  in  the  contract  price,  and  shall  take  action  with  respect 
thereto  as  directed  by  the  Contracting  Officer. 
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32.   SUECONTFACTS 


(CONSTRUCTION   CONTRACT) 


36. 


GUARANTY 


Subsequent  to  the  award  the  Contractor  shall, 
apon  request  of  the  Contracting  Ofticer,  submit  a 
complete  list  of  subcontractors  who  will  be 
engaged  by  nim  in  the  execution  of  the  work.  The 
Contracting  Officer  shall  be  notified  of  any 
changes  or  additions  in  the  list  of 
subcontractors. 

The  settlement  of  any  disputes  between 
various  subcontractors  or  between  the  Contractor 
and  his  subcontractors  shall  remain  the  sole 
responsibility  of  the  Contractor.  Nothing 
contained  in  the  contract  documents  shall  create 
any  contractual  relationship  between  any 
subcontractor  and  the  Government. 


33.      FEDERAL    SPECIFICATIONS, 
GOVERNMENT  FORMS 


STANDARDS 


AND 


Except  where  a  longer  period  is  established 
elsewhere  in  these  specifications  all  work 
including  labor,  materials  and  equipment  performed 
under  this  Contract  shall  be  guaranteed  for  a 
period  of  one  year  from  date  of  acceptance  of  the 
work  by  the  Government.  During  the  term  of  the 
guaranty  the  Contractor,  when  notified  by  the 
Contracting  Officer,  shall  promptly  replace  or  put 
in  satisfactory  condition  in  every  particular  any 
deficiency  in  the  guaranteed  work,  and  shall  make 
good  all  damage  to  the  structures  and  grounds,  and 
to  any  other  material,  equipment  and  property 
which  are  disturbed  in  fulfilling  the  requirements 
of  the  guaranty  or  which  have  been  damaged  because 
of  tne  deficient  work. 

In  the  event  of  failure  by  the  Contractor  to 
comply  with  these  provisions  within  ten  days 
following  date  of  notification,  the  Government  niay 
proceed  to  have  such  defects  repaired  and  the 
Contractor  and  bis  surety  shall  be  liable  for 
costs  incurred  in  connection  therewith. 


Federal  specifications  and  also  standards  of 
associations,  societies  and  laboratories  referred 
to  in  these  specifications  shall  become  a  part  of 
this  Contract  and  are  incorporated  herein  by 
reference.  The  latest  edition  or  amendment  or 
supplement  thereto  in  effect  30  days  before  date 
of  invitation  shall  apply. 

"Federal  Specifications,"  government  forms, 
"Commercial  Standards"  and  "Simplified  Practice 
Recommendations"  may  be  obtained  from  the 
Superintendent  of  Documents,  United  States 
Government  Printing  Office,  Washington,  D.C. 
20V02.  "Federal  Specifications"  also  may  be 
obtained  from  any  Business  Service  Center  of 
General  services  Administration.  Directions  for 
purchase  and  the  price  thereof  are  obtainable  from 
the  same  sources. 

Standards  of  associations,  societies  and 
laboratories  referred  to  in  the  specifications  may 
be  obtained  directly  from  such  organizations. 

The  Contractor  shall  have  a  copy  of  each 
referenced  standard  available  for  his  use. 


3<*. 


CONDUCT  OF  OPERATIONS 


At  all  times  the  Contractor  shall  conduct  his 
organization  in  conformance  with  the  rules  and 
regulations  promulgated  by  the  Secretary  of  the 
Interior  for.  the  National  Park  Service,  and  with 
such  appropriate  regulations  as  the  Superintendent 
may  prescribe. 

Work  on  Saturdays,  Sundays,  Federal  holidays 
or  at  night  may  be  performed  only  with  the  prior 
consent  of  the  Contracting  Officer. 

No  signs  or  advertisements  (except  those 
specified  herein)  shall  be  displayed  on  the 
construction  site  or  within  the  park  except  with 
approval  of  the  Contracting  Officer. 


35. 


PELEASE  OF  CLAIMS 


After  completion  of  work,  and  prior  to  final 
payment,  the  Contractor  shall  furnish  to  the 
Contracting  Officer,  a  release  of  claims  against 
the  United  States  arising  out  of  the  Contract, 
other  than  claims  specifically  excepted  from  the 
operation  ot  the  release. 


37.  DISABLED  VETERANS  AND  VETERANS  OF  THE  VIETNAM 
ERA 

(a)  The  contractor  will  not  discriminate 
against  any  employee  or  applicant  for  employment 
because  he  or  she  is  a  disabled  veteran  or  veteran 
of  the  Vietnam  era  in  regard  to  any  position  for 
which  the  employee  or  applicant  for  employment  is 
qualified.  The  contractor  agrees  to  take 
affirmative  action  to  employ,  advance  in 
employment,  and  otherwise  treat  qualified  disabled 
veterans  and  veterans  of  the  Vietnam  era  without 
discrimination  based  upon  their  disability  or 
veterans  status  in  all  employment  practices  such 
as  the  following:  employment  upgrading,  demotion 
or  transfer,  recruitment,  advertising,  layoff  or 
termination,  rates  of  pay  or  other  forms  of 
compensation,  and  selection  for  training, 
including  apprenticeship. 

(b)  The  contractor  agrees  that  all  suitable 
employment  openings  of  the  contractor  which  exist 
at  the  time  of  the  execution  of  this  contract  and 
those  which  occur  during  the  performance  of  this 
contract,  including  those  not  generated  by  this 
contract  and  including  those  occurring  at  an 
establishment  of  the  contractor  other  than  the  one 
wherein  the  contract  is  being  performed  but 
excluding  those  of  independently  operated 
corporate  affiliates,  shall  be  listed  at  an 
appropriate  local  office  of  the  State  employment 
service  system  wherein  the  opening  occurs.  The 
contractor  further  agrees  to  provide  such  reports 
to  such  local  office  regarding  employment  openings 
and  hires  as  may  be  required. 

State  and  local  government  agencies  holding 
Federal  contracts  of  $10,000  or  more  shall  also 
list  all  their  suitable  openings  with  the 
appropriate  office  of  the  State  employment 
service,  but  are  not  required  to  provide  those 
reports  set  forth  in  paragraphs  (d)  and  (e) . 

(c)  Listing  of  employment  openings  with  the 
employment  service  syrtem  pursuant  to  this  clause 
shall  be  made  at  least  concurrently  with  the  use 
of  any  other  recruitment  source  or  effort  and 
shall  involve  the  normal  obligations  which  attach 
to  the  placing  of  a  bona  fide  job  order,  including 
the  acceptance  of  referrals  of  veterans  and 
non veterans.  The  listing  of  employment  openings 
does  not  require  the  hiring  of  any  particular  job 
applicant  or  from  any  particular  group  of  job 
applicants,  and  nothing  herein  is  intended  to 
relieve  the  contractor  from  any   requirements   in 


Executive     orders    or    regulations    regarding 
nondiscrimination  in  employment. 

(d)  The  reports  required  by  paragraph  (b)  of 
this  clause  shall  include,  but  not  be  limited  to, 
periodic  reports  which  shall  be  filed  at  least 
quarterly  with  the  appropriate  local  office  or, 
where  the  contractor  ha6  more  than  one  hiring 
location  in  a  State,  with  the  central  office  of 
that  State  employment  service.  Such  reports  shall 
indicate  for  each  hiring  location  (1)  the  number 
of  individuals  hired  during  the  reporting  period, 
(2)  the  number  of  nondisabled  veterans  of  the 
Vietnam  era  hired,  (3)  the  number  of  disabled 
veterans  of  the  Vietnam  era  hired,  and  (<*)  the 
total  number  of  disabled  veterans  hired.  The 
reports  should  include  covered  veterans  hired  for 
on-the-job  training  under  38  U.S.C.  1787.  The 
contractor  shall  submit  a  report  within  30  days 
after  the  end  of  each  reporting  period  wherein  any 
performance  is  made  on  this  contract  identifying 
data  for  each  hiring  location.  The  contractor 
shall  maintain  at  each  hiring  location  copies  of 
the  reports  submitted  until  the  expiration  of  one 
year  after  final  payment  under  the  contract, 
during  which  time  these  reports  and  related 
documentation  shall  be  made  available,  upon 
request,  for  examination  by  any  authorized 
representatives  of  the  contracting  officer  or  of 
the  Secretary  of  Labor.  Documentation  would 
include  personnel  records  respecting  job  openings, 
recruitment,  and  placement. 

(e)  Whenever  the  contractor  becomes 
contractually  bound  to  the  listing  provisions  of 
this  clause,  it  shall  advise  the  employment 
service  system  in  each  State  where  it  has 
establishments  of  the  name  and  location  ot  each 
hiring  location  in  the  State.  As  long  as  the 
contractor  is  contractually  bound  to  tnese 
provisions  and  has  so  advised  the  State  system, 
there  is  no  need  to  advise  the  State  system  of 
subsequent  contracts.  The  contractor  may  advise 
the  State  system  when  it  is  no  longer  bound  by 
this  contract  clause. 

(f)  This  clause  does  not  apply  to  the 
listing  of  employment  openings  which  occur  and  are 
filled  outside  the  50  States,  the  District  of 
Columbia,  Puerto  Rico,  Guam,  and  the  Virgin 
Islands. 

(g)  The  provisions  of  paragraphs  (b) ,  (c) , 
(d) ,  and  (e)  of  tnis  clause  do  not  apply  to 
openings  which  the  contractor  proposes  to  fill 
from  within  his  own  organization  or  to  fill 
pursuant  to  a  customary  and  traditional  employer- 
union  hiring  arrangement.  This  exclusion  does  not 
apply  to  a  particular  opening  once  an  employer 
decides  to  corsider  applicants  outside  of  his  own 
organization  or  employer- union  arrangement  for 
that  opening. 

(h)  As  used  in  this  clause:  (1)  "All 
suitable  employment  openings"  includes,  but  is  not 
limited  to,  openings  which  occur  in  the  following 
job  categories:  production  and  non- production; 
plant  and  office;  laborers  and  mechanics; 
supervisory  and  nonsupervisory;  technical;  and 
executive,  administrative,  and  professional 
openings  that  are  compensated  on  a  salary  basis  of 
less  than  $2  5,000  per  year.  This  term  includes 
fall-time  employment,  temporary  employment  of  more 
than  3  days'  duration,  and  part-time  employment. 
It  does  not  include  openings  which  the  contractor 
proposes  to  fill  from  within  his  own  organization 
or  to  fill  pursuant  to  a  customary  and  traditional 
employer- union  hiring  arrangement  nor  openings  in 
an  educational  institution  which  are  restricted  to 
students  of   that   institution.    Under   the  most 


compelling  circumstances  an  employment  opening  may 
not  be  suitable  for  listing,  including  such 
situations  where  the  needs  of  the  Government 
cannot  reasonably  be  otherwise  supplied,  where 
listing  would  be  contrary  to  national  security,  or 
where  the  requirement  of  listing  would  otherwise 
not  be  for  the  best  interest  of  the  Government. 

(2)  "Appropriate  office  of  the  state 
employment  service  system"  means  the  local  office 
of  the  Federal/State  national  system  of  public 
employment  offices  with  assigned  responsibility 
for  serving  the  area  where  the  employment  opening 
is  to  be  filled,  including  the  District  of 
Columbia,  Guam,  Puerto  Rico,  and  the  Virgin 
Islands. 
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(it)  "Openings  which  the  contractor  proposes 
to  fill  pursuant  to  a  customary  and  traditional 
employer- union  hiring  arrangement"  means 
employment  openings  which  the  contractor  proposes 
to  fill  from  union  halls,  which  is  part  of  the 
customary  and  traditional  hiring  relationship 
wnich  exists  between  the  contractor  and 
representatives  of  his  employees. 

(l)  The  contractor  agrees  to  comply  witn  the 
rules,  regulations,  and  relevant  orders  of  the 
Secretary  of  Labor  issued  pursuant  to  the  Act. 

(j)  In  the  event  of  the  contractor's 
noncompliance  with  the  requirements  of  this 
clause,  actions  for  noncompliance  may  be  taken  in 
accordance  with  the  rules,  regulations,  and 
relevant  orders  of  the  Secretary  of  Labor  issued 
pursuant  to  the  Act. 

(k)  The  contractor  agrees  to  post  in 
conspicuous  places  available  to  employees  and 
applicants  for  employment  notices  in  a  form  to  be 
prescribed  by  the  Director,  provided  by  or  through 
the  contracting  officer.  Such  notice  shall  state 
the  contractor's  obligation  under  the  law  to  take 
affirmative  action  to  employ  and  advance  in 
employment  qualified  disabled  veterans  and 
veterans  of  the  Vietnam  era  for  employment,  and 
the  rights  of  applicants  and  employees. 

(1)  The  contractor  will  notify  each  labor 
union  or  representative  of  workers  with  which  it 
has  a  collective  bargaining  agreement  or  other 
contract  understanding  that  the  contractor  is 
bound  by  terms  of  the  Vietnam  Era  Veteran's 
Readjustment  Assistance  Act  and  is  committed  to 
take  affirmative  action  to  employ  and  advance  in 
employment  qualified  disabled  veterans  and 
veterans  of  the  Vietnam  era. 

(m)  The  contractor  will  include  the 
provisions  of  this  clause  in  every  subcontract  or 
purchase  order  of  S 10,000  or  more  unless  exempted 
by  rules,  regulations,  or  orders  of  the  Secretary 
issued  pursuant  to  the  Act,  so  that  such 
provisions  will  be  binding  upon  each  subcontractor 
or  vendor.  The  contractor  will  take  such  action 
with  respect  to  any  subcontract  or  purchase  order 
as  the  Director  of  the  Office  of  Federal  Contract 
Compliance  Programs  may  direct  to  enforce  such 
provisions,  including  action  for  noncompliance. 


38. 


INSURANCE 


The  Contractor  shall  maintain  compensation 
insurance,  for  employees  engaged  in  the  work, 
complying  with  the  workmen's  compensation  laws  of 
the  State  in  which  the  work  is  to  be  performed  and 
snail  maintain  liability  insurance  protecting  him 
from  claims  because  of  bodily  injury  (including 
death)  and  property  dajnage  arising  under  this 
Contract. 

39.   SAtETY  AMD  HEALTH 

(a)  The  Contractor  snail  not  require  any 
laborer  or  mechanic  employed  in  the  performance  of 
the  Contract  to  work  in  surroundings  or  under 
working  conditions  wnich  are  unsanitary,  hazardous 
or  dangerous  to  his  health  or  safety,  as 
determined  under  construction  safety  and  health 
standards  promulgated  by  regulations  of  the 
Secretary  of  Labor. 

(b)  The  Contractor  shall  comply  with 
Department  of  Labor  Safety  and  Health  Regulations 
for  Construction  promulgated  under  Section  107  of 
the  Contract  work  Hours  and  Safety  Standards  Act 
(tO  USC  327  et  seq) ,  as  amended,  commonly  known  as 
the  Construction  safety  Act.  The  Construction 
Safety  Act  Standards  and  pertinent  amendments 
thereto  are  published  in  the  Code  of  Federal 
Regulations,  Title  29,  Labor,  Chapters  1900  to 
end.  Part  1926,  and  are  available  from  toe 
Superintendent  of  Documents,  Government  Printing 
Office,  Washington,  D.C.  20402. 

(c)  The  Contractor  shall:  (1)  Submit  a 
proposed  safety  program  to  the  Contracting  Officer 
for  his  approval  prior  to  start  of  construction 
operations;  (2)  Provide  for  weekly  5-minute 
"toolbox"  safety  meetings,  conducted  by  his 
foremen  and  attended  by  all  mechanics  and  laborers 
at  the  worksite;  (3)  Conduct  regularly  scheduled 
safety  meetings,  at  least  monthly,  for  all  levels 
of  supervision;  (4)  Provide  adequate  facilities 
and  trained  personnel  to  insure  prompt  and 
efficient  first  aid  and  medical  care  of  injured 
employees;  and  (5)  Designate  a  competent 
supervisory  employee  to  carry  out  the  Contractor's 
accident  prevention  program. 

(d)  The  Contractor  is  responsible  for  being 
cognizant  of  and  insuring  compliance  with  the 
requirements  set  forth  in  Safety  and  Health 
Regulations  for  Construction.  Such  responsibility 
shall  apply  to  both  his  operations  and  those  of 
his  subcontractors,  when  violations  of  the  safety 
and  health  regulations  are  called  to  his  attention 
by  the  Contracting  Officer  or  his  authorized 
representatives,  the  Contractor  shall  immediately 
correct  the  condition  to  which  attention  has  been 
directed.  such  notice,  either  oral  or  written, 
when  served  on  the  Contractor  or  his 
representatives  shall  be  deemed  sufficient. 


(f)  The  Contractor  shall  maintain  ' 
accurate  record  of,  and  shall  report  to  th« 
Contracting  Officer  in  the  manner  prescribed  t -• 
the  Contracting  Officer,  all  cases  of  deat<  , 
occupational  diseases  or  traumatic  tnjury  -. 
employees  or  the  public  involved,  ant"  property 
damage  by  accident  in  excess  of  SI 00  incident  '  > 
performance  of  work  under  this  Contract. 
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(h)     The    rights    and    remedies  of   the 

Government   provided   in   this   paragraph  are   in 

addition  to  any  other  rights  and  remedies  provided 
by  law  or  under  this  Contract. 

(i)  In  event  there  is  a  conflict  between  the 
requirements  of  this  paragraph  and  any  requirement 
of  the  U.  S.  Department  of  Labor  in  its 
regulations  of  the  Construction  Safety  Act,  tl.» 
more  stringent  requirement  will  prevail. 


40. 


SURETY  BOND  ASSISTANCE 


As  provided  in  13  CFR  Part  115,  published  at 
37  F.R. ,  page  6922,  April  8,  1972,  the  Small 
Business  Administration  may,  under  certain 
conditions  provide  assistance  to  small  businesses 
on  surety  bonds  required  hereunder.  Further 
information  may  be  obtained  from  the  Contracting 
Officer  or  the  nearest  office  of  the  Small 
Business  Administration. 


41. 


SEASONAL  SHUTDOWN 


It  is  recognized  that  seasonal  climatic 
conditions  regularly  occur  in  some  of  the  National 
Park  Service  areas  that  restrict  and  in  some  cases 
prohibit  normal  construction  activities.  Tho 
actual  timing  of  a  seasonal  shutdown  will  be 
determined  by  mutual  agreement  between  the 
Contractor  and  the  Contracting  Officer.  The 
Contractor  shall  give  the  Contracting  Officer  at 
least  two  weeks  notice  prior  to  the  anticipated 
resumption  of  work.  The  actual  date  that  work  is 
resumed  is  subject  to  the  approval  of  tht 
Contracting  Officer.  The  amount  of  time  during 
seasonal  shutdown  is  taken  into  consideration  when 
the  completion  time  as  stated  in  the  Contract  is 
determined.  Therefore,  the  contract  time  will  not 
be  extended  due  to  seasonal  shutdowns. 


(e)  In  the  event  the  Contractor  fails  or 
refuses  to  promptly  comply  with  the  compliance 
directive  issued  under  subparagraph  (d) ,  above, 
the  Contracting  Officer  or  his  authorized 
representative  may  issue  an  order  to  suspend  all 
or  any  part  of  the  work.  When  satisfactory 
corrective  action  is  taken  an  order  to  resume  work 
will  be  issued.  The  Contractor  shall  not  be 
entitled  to  any  extension  of  time,  nor  to  any 
claim  for  damage  or  to  excess  costs  by  reason  of 
either  the  directive  or  the  suspension  order. 
Failure  of  the  Contracting  Officer  or  nis 
representative  to  order  discontinuance  of  any  or 
all  of  the  Contractor's  operations  shall  not 
relieve  the  Contractor  of  his  responsibility  tor 
safety  of  personnel  and  property. 


42.   TEMPORARY  STOP  ORDER 

The   Contracting  Officer  shall  have  the  r 
to  stop  the  work,  wholly   or   in   part,   for 
period   as  he  may  deem  in  the  best  interest  of 
Government  because  of  weather  or  other   condit 
which    are     considered    unsuitable    to 
satisfactory   prosecution  of    the   work, 
issuance  of  a  temporary  stop  order  will  not  be 
basis  for  a  time  extension.   However,  this   cl 
does    not   alter   in   any  way  the   Contract 
entitlement  to  time  extensions  under  Clause   5 
the  General  Provisions. 
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U3.    EMPLOYMENT  Of  THE  HANDICAPPED 

(a)  The  contractor  will  not  discriminate 
against  any  employee  or  applicant  for  employment 
because  of  physical  or  mental  handicap  in  regard 
to  any  position  for  which  the  employee  or 
applicant  for  employment  is  qualified.  The 
contractor  agrees  to  take  affirmative  action  to 
employ,  advance  in  employment  and  otherwise  treat 
qualified  handicapped  individuals  without 
discrimination  tased  upon  their  physical  or  mental 
handicap  in  all  employment  practices  such  as  the 
following:  employment,  upgrading,  demotion  or 
transfer,  recruitment,  advertising,  layoff  or 
termination,  rates  of  pay  or  other  forms  of 
compensation,  and  selection  for  training, 
including  apprenticeship. 

(b)  The  contractor  agrees  to  comply  with  the 
rules,  regulations,  and  relevant  orders  of  the 
Secretary  of  Labor  issued  pursuant  to  the 
Rehabilitation  Act  of  1973,  as  amended. 

(c)  In  the  event  of  the  contractor's 
noncompliance  with  the  requirements  of  this 
clause,  actions  for  noncompliance  may  be  taken  in 
accordance  with  the  rules,  regulations  and 
relevant  orders  of  the  Secretary  of  Labor  issued 
pursuant  to  tne  Act. 

(d)  The  contractor  agrees  to  post  in 
conspicuous  places,  available  to  employees  and 
applicants  for  employment,  notices  in  a  form  to  be 
prescribed  by  the  Director,  Office  of  Federal 
Contract  Compliance  Programs,  Department  of  Labor, 
provided  by  or  through  the  contracting  officer. 
Such  notices  shall  state  the  contractor's 
obligation  under  the  law  to  take  affirmative 
action  to  employ  and  advance  in  employment 
qualified  handicapped  employees  and  applicants  for 
employment,  and  the  rights  of  applicants  and 
employees. 

(e)  The  contractor  will  notify  each  labor 
union  or  representative  of  workers  with  which  it 
has  a  collective  bargaining  agreement  or  other 
contract  understanding,  that  the  contractor  is 
bound  by  the  terms  of  section  503  of  the  Act  and 
is  committed  to  take  affirmative  action  to  employ 
and  advance  in  employment  physically  and  mentally 
handicapped  individuals. 

(t)  The  contractor  will  include  the 
provisions  of  this  clause  in  every  subcontract  or 
purcnase  order  of  $2,5  00  or  more  unless  exempted 
by  rules,  regulations,  or  orders  of  the  Secretary 
of  Labor  issued  pursuant  to  section  503  of  the 
Act,  so  tnat  such  provisions  will  be  binding  upon 
such  subcontractor  or  vendor.  The  contractor  will 
take  such  action  with  respect  to  any  subcontractor 
or  purchase  order  as  the  Director,  Office  of 
Federal  Contract  Compliance  Programs,  may  direct 
to  enforce  such  provisions,  including  action  for 
noncompliance. 


SUPPLEMENTARY  PROVISIONS 


SP- 1  The  Supplementary  Provisions  contain  changes  and  additions 
to  the  General  Provisions  governing  work  under  this  Contract. 
Where  any  part  of  the  General  Provisions  is  modified  herein,  the 
unaltered  provisions  shall  remain  in  effect.  The  following 
clauses  are  amended  as  indicated. 

(a)  Clause  1.   Add  the  following: 

(c)  The  term  "work"  as  used  herein  includes  materials , 
labor ,  tools,  equipment,  supplies,  permits,  licenses  and 
insurance  required  in  or  incidental  to  the  construction  and 
completion  of  all  or  any  part  of  the  work  described  or 
indicated. 

(d)  The  phrases  or  terms  "as  directed",  "as  permitted", 
"approval",  "acceptance",  etc.,  as  used  herein  mean  the 
direction,  permission,  approval  or  acceptance  of  the 
Contracting  Officer  unless  specifically  stated  otherwise. 

(e)  The  word  "provide"  as  used  herein  means  "furnish 
and  install". 

(b)  Clause  6.,  ninth  line:  Delete  "head  of  the  agency  involved" 
and  substitute  "Board  of  Contract  Appeals,  Office  of  the 
Secretary,  Department  of  the  Interior,  Washington,  D.C." 

(c)  Clause  7.,  paragraph  b,  fourteenth  line:  Delete  "contract" 
and  substitute  "Contracting  Officer".  Add  the  following  to 
the  end  of  paragraph  b: 

When  required  by  the  Contracting  Officer,  the  Contractor 
shall  furnish  evidence  of  payment  of  bills  for  materials  and 
other  expenses  to  substantiate  his  payment  request. 

Paragraph  c.  Delete  second  and  third  sentence  and 
substitute: 

However,  if  the  Contracting  Officer  finds  that  satisfactory 
progress  was  achieved  during  any  period  for  which  a  progress 
payment  is  to  be  made,  he  may  authorize  such  payment  to  be 
made  in  full  without  retention  of  a  percentage.  Also, 
whenever  the  work  is  substantially  complete,  the  Contracting 
Officer  shall  retain  an  amount  ne  considers  adequate  for 
protection  of  the  Government  and,   at  his  discretion  may 
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release  to  the  Contractor  all  or  a  portion  of  any  excess 
amount.  The  Contracting  Officer  will  make  his  initial 
determination  as  to  satisfactory  progress  when  40  percent  of 
the  work  has  been  completed,  and  may  then  waive  retainage 
from  subsequent  progress  payments. 

(d)  Clause  11.   Add  the  following: 

Said  superintendent  or  foreman  shall  be  an  employee  of  the 
Contractor  who  shall  give  his  personal  supervision  to  the 
work,  including  coordinating,  directing  and  expediting  of 
all  subcontracted  work,  until  completion  of  all  work  under 
the  Contract.  All  directions  given  to  him  shall  be 
considered  as  having  been  given  to  the  Contractor  and  shall 
be  binding  on  the  Contractor. 

(e)  Clause  15.   Delete  entire  clause.  (See  Section  01300.) 

(f)  Clause  28,  third  line:   Delete  "at  hard  labor". 

SP-2  PERFORMANCE  OF  WDRK  BY  CONTRACTOR:  The  Contractor  shall 
perform  on  the  site  and  with  his  own  organization  and  forces  on 
his  payroll,  work  equivalent  to  at  least  30  percent  of  the  total 
amount  of  construction  work  at  the  site.  The  cost  of  contractor- 
furnished  material  and  equipment  incorporated  in  the  work  shall 
not  be  included  in  computing  the  total  amount  of  construction 
work  at  the  site. 

SP-3  STANDARD  FEDERAL  EQUAL  EMPLOYMENT  OPPORTUNITY  CONSTRUCTION 
CONTRACT  SPECIFICATIONS  (EXECUTIVE  ORDER  11246) 

1.   As  used  in  these  specifications: 

a.  "Covered  area"  means  the  geographical  area  described  in  the 
solicitation  from  which  this  contract  resulted; 

b.  "Director"  means  Director,  Office  of  Federal  Contract 
Compliance  Programs,  United  States  Department  of  Labor,  or  any 
person  to  whom  the  Director  delegates  authority; 

c.  "Employer  identification  number"  means  the  Federal  Social 
Security  number  used  on  the  Employer* s  Quarterly  Federal  Tax 
Return,  U.S.  Treasury  Department  Form  941. 

d.  "Minority"  includes: 
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(i)  Black  (all  persons  having  origins  in  any  of  the  Black 
African  racial  groups  not  of  Hispanic  origin) ; 

(ii)  Hispanic  (all  persons  of  Mexican,  Puerto  Rican,  Cuban, 
Central  or  South  American  or  other  Spanish  Culture  or  origin, 
regardless  of  race)  ; 

(iii)  Asian  and  Pacific  Islander  (all  persons  having  origins  in 
any  of  the  original  peoples  of  the  Far  East,  southeast  Asia,  the 
Indian  Subcontinent,  or  the  Pacific  Islands) ;  and 

(iv)  American  Indian  or  Alaskan  Native  (all  persons  having 
origins  in  any  of  the  original  peoples  of  North  America  and 
maintaining  identifiable  tribal  affiliations  through  membership 
and  participation  or  community  identification) . 

2.  Whenever  the  Contractor,  or  any  subcontractor  at  any  tier, 
subcontracts  a  portion  of  the  work  involving  any  construction 
trade,  it  shall  physically  include  in  each  subcontract  in  excess 
of  $10,000  the  provisions  of  these  specifications  and  the  Notice 
which  contains  the  applicable  goals  for  minority  and  female 
participation  and  which  is  set  forth  in  the  solicitations  from 
which  this  contract  resulted. 

3.  If  the  Contractor  is  participating  (pursuant  to  41  CFR  60- 
4.5)  in  a  Hometown  Plan  approved  by  the  U.S.  Department  of  Labor 
in  the  covered  area  either  individually  or  through  an 
association,  its  affirmative  action  obligations  on  all  work  in 
the  Plan  area  (including  goals  and  timetables)  shall  be  in 
accordance  with  that  Plan  for  those  trades  which  have  unions 
participating  in  the  Plan.  Contractors  must  be  able  to 
demonstrate  their  participation  in  and  compliance  with  the 
provisions  of  any  such  Hometown  Plan.  Each  Contractor  or 
Subcontractor  participating  in  an  approved  Plan  is  individually 
required  to  comply  with  its  obligations  under  the  EEO  clause,  and 
to  make  a  good  faith  effort  to  achieve  each  goal  under  the  Plan 
in  each  trade  in  which  it  has  employees.  The  overall  good  faith 
performance  by  other  Contractors  or  Subcontractors  toward  a  goal 
in  an  approved  Plan  does  not  excuse  any  covered  Contractor*  s  or 
Subcontractors  failure  to  take  good  faith  efforts  to  achieve  the 
Plan  goals  and  timetables. 

4.  The  Contractor  shall  implement  the  specific  affirmative 
action  standards  provided  in  paragraphs  7a  through  p  of  these 
specifications.  The  goals  set  forth  in  the  solicitation  from 
which  this  contract  resulted  are  expressed  as  percentages  of  the 
total  hours  of  employment  and  training  of  minority  and  female 
utilization  the  Contractor  should  reasonably  be  able  to  achieve 
in  each  construction   trade  in  which   it  has  employees  in  the 


IFB-6310-78A  FAC-SP-3 


covered  area.  The  Contractor  is  expected  to  make  substantially 
uniform  progress  toward  its  goals  in  each  craft  during  the  period 
specified. 

5.  Neither  the  provisions  of  any  collective  bargaining 
agreement,  nor  the  failure  by  a  union  with  whom  the  Contractor 
has  a  collective  bargaining  agreement,  to  refer  either  minorities 
or  women  shall  excuse  the  Contractor's  obligations  under  these 
specifications.  Executive  Order  11246,  or  the  regulations 
promulgated  pursuant  thereto. 

6.  In  order  for  the  nonworking  training  hours  of  apprentices  and 
trainees  to  be  counted  in  meeting  the  goals,  such  apprentices  and 
trainees  must  be  employed  by  the  Contractor  during  the  training 
period,  and  the  Contractor  must  have  made  a  commitment  to  employ 
the  apprentices  and  trainees  at  the  completion  of  their  training, 
subject  to  the  availability  of  employment  opportunities. 
Trainees  must  be  trained  pursuant  to  training  programs  approved 
by  the  U.S.  Department  of  Labor. 

7-  The  Contractor  shall  take  specific  affirmative  actions  to 
ensure  equal  employment  opportunity.  The  evaluation  of  the 
Contractors  compliance  with  these  specifications  shall  be  based 
upon  its  effort  to  achieve  maximum  results  from  its  actions.  The 
Contractor  shall  document  these  efforts  fully,  and  shall 
implement  affirmative  action  steps  at  least  as  extensive  as  the 
following: 

a.  Ensure  and  maintain  a  working  environment  free  of  harassment, 
intimidation,  and  coercicn  at  all  sites,  and  in  all  facilities  at 
which  the  Contractors  employees  are  assigned  to  work.  The 
Contractor,  where  possible,  will  assign  two  or  more  women  to  each 
construction  project.  The  Contractor  shall  specifically  ensure 
that  all  foremen,  super indendents,  and  other  on-site  supervisory 
personnel  are  aware  of  and  carry  out  the  Contractors  obligation 
to  maintain  such  a  working  environment,  with  specific  attention 
to  minority  or  female  individuals  working  at  such  sites  or  in 
such  facilities. 

b.  Establish  and  maintain  a  current  list  of  minority  and  female 
recruitment  sources,  provide  written  notification  to  minority  and 
female  recruitment  sources  and  to  community  organizations  when 
the  Contractor  or  its  unions  have  employment  opportunities 
available,  and  maintain  a  record  of  the  organizations1  responses. 

c.  Maintain  a  current  file  of  the  names,  addresses  and  telephone 
numbers  of  each  minority  and  female  of f- the- street  applicant  and 
minority  or  female  referral  from  a  union,  a  recruitment  source  or 
community  organization  and  of  what  action  was  taken  with  respect 
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to  each  such  individual.  If  such  individual  was  sent  to  the 
union  hiring  hall  for  referral  and  was  not  referred  tack  to  the 
Contractor  by  the  union  or,  if  referred,  not  employed  by  the 
Contractor,  this  shall  be  documented  in  the  file  with  the  reason 
therefor,  along  with  whatever  additional  actions  the  Contractor 
may  have  taken. 

d.  Provide  immediate  written  notification  to  the  Director  when 
the  union  or  unions  with  which  the  Contractor  has  a  collective 
bargaining  agreement  has  not  referred  to  the  Contractor  a 
minority  person  or  woman  sent  by  the  Contractor,  or  when  the 
Contractor  has  other  information  that  the  union  referral  process 
has  impeded  the  Contractors  efforts  to  meet  its  obligations. 

e.  Develop  on-the-job  training  opportunities  and/or  participate 
in  training  programs  for  the  area  which  expressly  include 
minorities  and  women,  including  upgrading  programs  and 
apprenticeship  and  trainee  programs  relevant  to  the  Contractor*  s 
employment  needs,  especially  those  programs  funded  or  approved  by 
tne  Department  of  Labor.  The  Contractor  shall  provide  notice  of 
these  programs  to  the  sources  complied  under  7b  above. 

f .  Disseminate  the  Contractor1 s  EEO  policy  by  providing  notice 
of  the  policy  to  unions  and  training  programs  and  requesting 
their  cooperation  in  assisting  the  Contractor  in  meeting  its  EEO 
obligations;  by  including  it  in  any  policy  manual  and  collective 
bargaining  agreement;  by  publicizing  it  in  the  company  newspaper, 
annual  report,  etc. ;  by  specific  review  of  the  policy  with  all 
management  personnel  and  with  all  minority  and  female  employees 
at  least  once  a  year;  and  by  posting  the  company  EEO  policy  on 
bulletin  boards  accessible  to  all  employees  at  each  location 
where  construction  work  is  performed. 

g.  Review,  at  least  annually,  the  company's  EEO  policy  and 
affirmative  action  obligations  under  these  specifications  with 
all  employees  having  any  responsibility  for  hiring,  assignment, 
layoff,  termination  or  other  employment  decisions  including 
specific  review  of  these  items  with  onsite  supervisory  personnel 
such  as  Superintendents,  General  Foremen,  etc.,  prior  to  the 
initiation  of  construction  work  at  any  job  site.  A  written 
record  shall  be  made  and  maintained  identifying  the  time  and 
place  of  these  meetings,  persons  attending,  subject  matter 
discussed,  and  disposition  of  the  subject  matter. 

h.  Disseminate  the  Contractors  EEO  policy  externally  by 
including  it  in  any  advertising  in  the  news  media,  specifically 
including  minority  and  female  news  media,  and  providing  written 
notification  to  and  discussing  the  Contractors  EEO   policy  with 
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other  Contractors  and  Subcontractors  with  whom  the  Contractor 
does  or  anticipates  doing  business. 

i-  Direct  its  recruitment  efforts,  both  oral  and  written,  to 
minority,  female  and  community  organizations,  to  schools  with 
minority  and  female  students  and  to  minority  and  female 
recruitment  and  training  organizations  serving  the  Contractors 
recruitment  area  and  employment  needs.  Not  later  than  one  month 
prior  to  the  date  for  the  acceptance  of  applications  for 
apprenticeship  or  other  training  by  any  recruitment  source,  the 
Contractor  shall  send  written  notification  to  organizations  such 
as  the  above,  describing  the  openings,  screening  procedures,  and 
tests  to  be  used  in  the  selection  process. 

j.  Encourage  present  minority  and  female  employees  to  recruit 
other  minority  persons  and  women  and,  where  reasonable,  provide 
after  school,  summer  and  vacation  employment  to  minority  and 
female  youth  both  on  the  site  and  in  other  areas  of  a 
Contractor*  s  workforce. 

k.  Validate  all  tests  and  other  selection  requirements  where 
there  is  an  obligation  to  do  so  under  41  CRF  Part  6  0-3. 

1-  Conduct,  at  least  annually,  an  inventory  and  evaluation  at 
least  of  all  minority  and  female  personnel  for  promotional 
opportunities  and  encourage  these  employees  to  seek  or  to  prepare 
for,  through  appropriate  training,  etc. ,  such  opportunities. 

m.  Ensure  that  seniority  practices,  job  classifications,  work 
assignments  and  other  personnel  practices,  do  not  have  a 
discriminatory  effect  by  continually  monitoring  all  personnel  and 
employment  related  activities  to  ensure  that  the  EEO  policy  and 
the  Contractor's  obligations  under  these  specifications  are  being 
carried  out. 

n.  Ensure  that  all  facilities  and  company  activities  are 
nonsegregated  except  that  separate  or  single-user  toilet  and 
necessary  changing  facilities  shall  be  provided  to  assure  privacy 
between  the  sexes. 

o.  Document  and  maintain  a  record  of  all  solicitations  of  offers 
for  subcontracts  from  minority  and  female  construction 
contractors  and  suppliers,  including  circulation  of  solicitations 
to  minority  and  female  contractor  associations  and  other  business 
associations. 

p.  Conduct  a  review,  at  least  annually,  of  all  supervisors1 
adherence  to  and  performance  under  the  Contractors  EEO  policies 
and  affirmative  action  obligations. 
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8-  Contractors  are  encouraged  to  participate  in  voluntary 
associations  which  assist  in  fulfilling  one  or  more  of  their 
affirmative  action  obligations  (7a  through  p) .  The  efforts  of  a 
contractor  association,  joint  contractor-union,  contractor- 
community,  or  other  similar  group  of  which  the  contractor  is  a 
member  and  participant,  may  be  asserted  as  fulfilling  any  one  or 
more  of  its  obligations  under  7a  through  p  of  these 
Specifications  provided  that  the  contractor  actively  participates 
in  the  group,  makes  every  effort  to  assure  that  the  group  has  a 
positive  impact  on  the  employment  of  minorities  and  women  in  the 
industry,  ensures  that  the  concrete  benefits  of  the  program  are 
reflected  in  the  Contractors  minority  and  female  workforce 
participation,  makes  a  good  faith  effort  to  meet  its  individual 
goals  and  timetables,  and  can  provide  access  to  documentation 
which  demonstrates  the  effectiveness  of  actions  taken  on  behalf 
of  the  Contractor.  The  obligation  to  comply,  however,  is  the 
Contractor's  and  failure  of  such  a  group  to  fulfill  an  obligation 
shall  not  be  a  defense  for  the  Contractor's  noncompliance. 

9-  A  single  goal  for  minorities  and  a  separate  single  goal  for 
women  have  been  established.  The  Contractor,  however,  is 
required  to  provide  equal  employment  opportunity  and  to  take 
affirmative  action  for  all  minority  groups,  both  male  and  female, 
and  all  women,  both  minority  and  non-minority.  Consequently,  the 
Contractor  may  be  in  violation  of  the  Executive  Order  if  a 
particular  group  is  employed  in  a  substantially  disaprate  manner 
(for  example,  even  though  the  Contractor  has  achieved  its  goals 
for  women  generally,  the  Contractor  may  be  in  violation  of  the 
Executive  Order  if  a  specific  minority  group  of  women  is 
underutilized. ) . 

10.  The  Contractor  shall  not  use  the  goals  and  timetables  or 
affirmative  action  standards  to  discriminate  against  any  person 
because  of  race,  color,  religion,  sex,  or  national  origin. 

11.  The  Contractor  shall  not  enter  into  any  Subcontract  with  any 
person  or  firm  debarred  from  Government  contracts  pursuant  to 
Executive  Order  11246. 

12.  The  Contractor  shall  carry  out  such  sanctions  and  penalties 
for  violation  of  these  specifications  and  of  the  Equal 
Opportunity  Clause,  including  suspension,  termination  and 
cancellation  of  existing  subcontracts  as  may  be  imposed  or 
ordered  pursuant  to  Executive  Order  11246,  as  amended,  and  its 
implementing  regulations,  by  the  Office  of  Federal  Contract 
Compliance  Programs.  Any  Contractor  wno  fails  to  carry  out  such 
sanctions  and  penalties  shall  be  in  violation  of  these 
specifications  and  Executive  Order  11246,  as  amended. 
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13.  The  Contractor,  in  fulfilling  its  obligations  under  these 
specifications,  shall  implement  specific  affirmative  action 
steps,  at  least  as  extensive  as  those  standards  prescribed  in 
paragraph  7  of  tbese  specifications,  so  as  to  achieve  maximum 
results  from  its  efforts  to  ensure  equal  employment  opportunity. 
If  the  Contractor  fails  to  comply  with  the  requirements  of  the 
Executive  Order,  the  implementing  regulations,  or  these 
specifications,  the  Director  shall  proceed  in  accordance  with  41 
CRF  60-4. 8. 

14.  The  Contractor  shall  designate  a  responsible  official  to 
monitor  all  employment  related  activity  to  ensure  that  the 
company  EEO  policy  is  being  carried  out,  to  submit  reports 
relating  to  the  provisions  hereof  as  may  be  required  by  the 
Government  and  to  keep  records.  Records  shall  at  least  include 
for  each  employee  the  name,  address,  telephone  numbers, 
construction  trade,  union  affiliation  if  any,  employee 
identification  number  when  assigned,  social  security  number, 
race,  sex,  status  (e.g.,  mechanic,  apprentice,  trainee,  helper, 
or  laborer) ,  dates  of  changes  in  status,  hours  worked  per  week  in 
the  indicated  trade,  rate  of  pay,  and  locations  at  which  the  work 
was  performed.  Records  shall  be  maintained  in  an  easily 
understandable  and  retrievable  form;  however,  to  the  degree  that 
existing  records  satisfy  this  requirement,  contractors  shall  not 
be  required  to  maintain  separate  records. 

15.  Nothing  herein  provided  shall  be  construed  as  a  limitation 
upon  the  application  of  other  laws  which  establish  different 
standards  of  compliance  or  upon  the  application  of  requirements 
for  the  hiring  of  local  or  other  area  residents  (e.g.,  those 
under  the  Public  Works  Employment  Act  of  1977  and  the  Community 
Development  Block  Grant  Program. 

SP-4   AUDIT  OF  MODIFICATIONS 

The  "Examination  of  Records  of  Contract  Modifications"  clause 
contained  in  41  CFR  14-63.104-3  shall  be  included  in  every 
document  modifying  the  price  to  the  Government  when  the  pricing 
of  any  modification  to  a  formally  advertised  or  negotiated 
contract  (whether  or  not  cost  or  pricing  data  was  required  under 
the  initial  contract)  involves  aggregate  increases  and/or 
decreases,  plus  applicable  profits,  in  excess  of  $100,000. 
(39FR15400  5/3/74) 

SP-5   AUDIT 

(a)  General.  The  Contracting  Officer  or  his  representatives 
shall  have  the  audit  and  inspection  rights  described  in  the 
applicable  paragraphs  (b) ,  (c)  and  (d)  below. 
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(b)  Examination  of  costs.  If  this  a  cost- reimbursement  type, 
incentive,  time  and  materials,  labor  hour,  or  price 
redeterminable  contract,  or  any  combination  thereof,  the 
Contractor  shall  maintain,  and  the  Contracting  Officer  or  his 
representatives  shall  have  the  right  to  examine  books ,  records, 
documents,  and  other  evidence  and  accounting  procedures  and 
practices,  sufficient  to  reflect  properly  all  direct  and  indirect 
costs  of  whatever  nature  claimed  to  have  been  incurred  and 
anticipated  to  be  incurred  for  the  performance  of  this  contract. 
Such  right  of  examination  shall  include  inspection  at  all 
reasonable  times  of  the  Contractors  plants,  or  such  parts 
thereof,  as  may  te  engaged  in  the  performance  of  this  contract. 

(c)  Cost  or  pricing  data.  If  the  Contractor  submitted  cost  or 
pricing  data  in  connection  with  the  pricing  of  this  contract  or 
any  change  or  modification  thereto,  unless  such  pricing  was  based 
on  adequate  price  competition,  established  catalog  or  market 
prices  of  commercial  items  sold  in  substantial  quantities  to  the 
general  public,  or  prices  set  by  law  or  regulation,  the 
Contracting  Officer  or  his  representatives  who  are  employees  of 
the  United  States  Government  shall  have  the  right  to  examine  all 
books,  records,  documents  and  other  data  of  the  Contractor 
related  to  the  negotiation,  pricing  or  performance  of  such 
contract,  change  or  modification,  for  the  purpose  of  evaluating 
the  accuracy,  completeness  and  currency  of  the  cost  or  pricing 
data  submitted.  Additionally,  in  the  case  of  pricing  any  change 
or  modification  exceeding  $100,000  to  formally  advertised 
contracts,  the  Comptroller  General  of  the  United  States  or  his 
representatives  who  are  employees  of  the  United  States  Government 
shall  have  such  rights.  The  right  of  examination  shall  extend  to 
all  documents  necessary  to  permit  adequate  evaluation  of  the  cost 
or  pricing  data  submitted,  along  with  the  computations  and 
projections  used  therein. 

(d)  Availability.  The  materials  described  in  (b)  and  (c)  above, 
shall  be  made  available  at  the  Office  of  the  Contractor,  at  all 
reasonable  times,  for  inspection,  audit  or  reproduction  until  the 
expiration  of  3  years  from  the  date  of  final  payment  under  this 
contract  or  such  lesser  time  specified  in  Part  1-20  of  the 
Federal  Procurement  Regulations  (41  CFR  Part  1-20)  and  for  such 
longer  period,  if  any,  as  is  required  by  applicable  statute,  or 
by  other  clauses  of  this  contract,  or  by  (1)  and  (2)  below: 

(1)  If  this  contract  is  completely  or  partially  terminated,  the 
records  relating  to  the  work  terminated  shall  be  made  available 
for  a  period  of  3  years  from  the  date  of  any  resulting  final 
settlement. 
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(2)  Records  which  relate  to  appeals  under  the  "Disputes"  clause 
of  this  contract,  or  litigation  of  the  settlement  of  claims 
arising  out  of  the  performance  of  this  contract,  shall  be  made 
available  until  such  appeals,  litigation,  or  claims  have  been 
disposed  of. 

(e)  The  Contractor  shall  insert  a  clause  containing  all  the 
provisions  of  this  clause,  including  this  paragraph  (e) ,  in  all 
subcontracts  hereunder  except  altered  as  necessary  for  proper 
identification  of  the  contracting  parties  and  the  Contracting 
Officer  under  the  Government  prime  contract. 

SP-6   AIR  AND  WATER  POLLUTION  CONTROL 

(Applicable  only  if  the  contract  exceeds  $100,000,  or  the 
contracting  officer  has  determined  that  orders  under  an 
indefinite  quantity  contract  in  any  one  year  will  exceed 
$100,000,  or  a  facility  to  be  used  has  been  the  subject  of  a 
conviction  under  the  Clean  Air  Act  (42  U.S.C.  1857c-8  (c)  ( 1) )  or 
the  Federal  Water  Pollution  Control  Act  (33  U.S.C.  1319(c)  and  is 
listed  by  EPA,  or  the  contract  is  not  otherwise  exempt.) 

(a)  The  Contractor  agrees  as  follows: 

(i)  To  comply  with  all  the  requirements  of  Section  114  of  the 
Clean  Air  Act,  as  amended  (4  2  U.S.C.  1857,  et.  seq. ,  as  amended 
by  Public  Law  91-6  04)  and  Section  308  of  the  Federal  Water 
Pollution  Control  Act  (33  U.S.C.  1251,  as  amended  by  Public  Law 
92-500)  respectively,  relating  to  inspection,  monitoring,  entry, 
reports,  and  information,  as  well  as  other  requirements  specified 
in  Section  114  and  Section  308  of  the  Air  Act  and  the  Water  Act, 
respectively,  and  all  regulations  and  guidelines  issued 
thereunder  before  the  award  of  this  Contract. 

(ii)  That  no  portion  of  the  work  required  by  this  Prime  Contract 
will  be  performed  in  a  facility  listed  on  the  environmental 
Protection  Agency  list  of  violating  facilities  on  the  date  when 
this  Contract  was  awarded  unless  and  until  the  EPA  eliminates  the 
name  of  such  facility  or  facilities  from  such  listing. 

(iii)  To  use  his  best  efforts  to  comply  with  clean  air  standards 
and  clean  water  standards  at  the  facilities  in  which  the  Contract 
is  being  performed. 

(iv)  To  insert  the  substance  of  the  provisions  of  this  clause  in 
any  nonexempt  subcontract,  including  this  paragraph  (iv) . 

(b)  The  terms  used  in  this  clause  have  the  following  meanings: 
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(i)  The  term  "Air  Act"  means  the  Clean  Air  Act,  as  amended  (42 
U.S.C.  1857  et  seq.  ,  as  amended  by  Public  Law  9 1-60 4). 

(ii)  The  term  "Water  Act"  means  Federal  Water  Pollution  Control 
Act,  as  amended  (33  U.S. C.  1251  et  seq. ,  as  amended  by  Public  Law 
92-500). 

(iii)  The  term  "Clean  Air  Standards"  means  any  enforceable 
rules,  regulaticns,  guidelines,  standards,  limitations,  orders, 
controls,  prohibitions,  or  other  requirements  which  are  contained 
in,  issued  under,  or  otherwise  adopted  pursuant  to  the  Air  Act  or 
Executive  Order  11738,  an  applicable  implementation  plan  as 
described  in  Section  110(d)  of  the  Clean  Air  Act  (42  U.S.C. 
1857c-5(d)),  an  approved  implementation  procedure  or  plan  under 
Section  111(d),  respectively,  of  the  Air  Act  (42  U.S.C.  1857c- 
6 (c)  or  (d) ) ,  or  an  approved  implementation  procedure  under 
Section  112(d)  of  the  Air  Act  (42  U.S.C.  1857c-7(d)). 

(iv)  The  term  "Clean  Water  Standards"  means  any  enforceable 
limitation,  control,  condition,  prohibition,  standard,  or  other 
requirement  which  is  promulgated  pursuant  to  the  Water  Act  or 
contained  in  a  permit  issued  to  a  discharger  by  the  Environmental 
Protection  Agency  or  by  a  state  under  an  approved  program,  as 
authorized  by  Section  402  of  the  Water  Act  (33  U.S.C.  1342),  or 
by  a  local  government  to  ensure  compliance  with  pretreatment 
regulations  as  required  by  section  307  of  the  Water  Act  (33 
U.S.C.   1317). 

(v)  The  term  "compliance"  means  compliance  with  clean  air  or 
water  standards.  Compliance  shall  also  mean  compliance  with  a 
schedule  or  plan  ordered  or  approved  by  a  court  cf  competent 
jurisdiction,  the  Environmental  Protection  Agency  or  an  air  or 
water  pollution  control  agency  in  accordance  with  the  requirement 
of  the  Air  Act  or  Water  Act  and  regulations  issued  pursuant 
thereto. 

(vi)  The  term  "facility"  means  any  building,  plant, 
installation,  structure,  mine,  vessel  or  other  floating  craft, 
location,  or  site  of  operations,  owned,  leased,  or  supervised  by 
a  contractor,  subcontractor,  to  be  utilized  in  the  performance  of 
a  contract  or  subcontract.  Where  a  location  or  site  of 
operations  contains  or  includes  more  than  one  building,  plant, 
installation,  or  structure,  the  entire  location  shall  be  deemed 
to  be  a  facility  except  where  the  Director,  Office  of  Federal 
Activities,  Environmental  Protection  Agency,  determines  that 
independent  facilities  are  colocated  in  one  geographical  area. 
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SP-7  PRICE  REDUCTION  FOR  DEFECTIVE  COST  OR  PRICING  DATA  -  PRICE 
ADJUSTMENTS 

(a)  This  clause  shall  become  operative  only  with  respect  to  any 
modification  of  this  contract  which  involves  aggregate  increases 
and/or  decreases  in  costs  plus  applicable  profits  in  excess  of 
$100,000  unless  the  modification  is  priced  on  the  basis  of 
adequate  price  competition,  established  catalog  or  market  prices 
of  commercial  items  sold  in  substantial  quantities  to  the  general 
public,  or  prices  set  by  law  or  regulation.  The  right  to  price 
reduction  under  this  clause  is  limited  to  defects  in  data 
relating  to  such  modification. 

(b)  If  any  price,  including  profit,  or  fee,  negotiated  in 
connection  with  any  price  adjustment  under  this  contract  was 
increased  by  any  significant  sums  because: 

(1)  The  Contractor  furnished  cost  or  pricing  data  which  was  not 
accurate,  complete  and  current  as  certified  in  the  Contractor's 
Certificate  of  Current  Cost  or  Pricing  Data; 

(2)  A  subcontractor,  pursuant  to  the  clause  of  this  contract 
entitled  "Subcontractor  Cost  or  Pricing  Data"  or  "Subcontractor 
Cost  or  Pricing  Data  -  Price  Adjustments"  or  any  subcontract 
clause  therein  required,  furnished  cost  or  pricing  data  which  was 
not  accurate,  complete  and  current  as  certified  in  the 
subcontractor's  Certificate  of  Current  Cost  or  Pricing  Data; 

(3)  A  subcontractor  or  prospective  subcontractor  furnished  cost 
or  pricing  data  which  was  required  to  be  accurate,  complete  and 
current  and  to  be  submitted  to  support  a  subcontract  cost 
estimate  furnished  by  the  Contractor  but  which  was  not  accurate, 
complete  and  current  as  of  the  date  certified  in  the  Contractor1 s 
Certificate  of  Current  Cost  or  Pricing  Data;  or 

(4)  The  Contractor  or  a  subcontractor  or  prospective 
subcontractor  furnished  any  data,  not  within  (1),  (2)  or  (3) 
above,  which  was  not  accurate,  as  submitted;  the  price  shall  be 
reduced  accordingly  and  the  contract  shall  be  modified  in  writing 
as  may  be  necessary  to  reflect  such  reduction.  However,  any 
reduction  in  the  contract  price  due  to  defective  subcontract  data 
of  a  prospective  subcontractor,  when  the  subcontract  was  not 
subsequently  awarded  to  such  subcontractor,  will  be  limited  to 
the  amount  (plus  applicable  overhead  and  profit  markup)  by  which 
the  actual  subcontract,  or  actual  cost  to  the  Contractor  if  there 
was  no  subcontract,  was  less  than  the  prospective  subcontract 
cost  estimate  submitted  by  the  Contractor:  Provided  the  actual 
subcontract  price  was  not  affected  by  defective  cost  or  pricing 
data. 
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(NOTE:  Since  the  contract  is  subject  to  reduction  under  this 
clause  by  reason  of  defective  cost  or  pricing  data  submitted  in 
connection  with  certain  subcontracts,  it  is  expected  that  the 
Contractor  may  wish  to  include  a  clause  in  each  such  subcontract 
requiring  the  subcontractor  to  appropriately  indemnify  the 
Contractor.  It  is  also  expected  that  any  subcontractor  subject 
to  such  indemnification  will  generally  require  substantially 
similar  indemnification  for  defective  cost  or  pricing  data 
required  to  be  submitted  by  his  lower  tier  subcontractors.) 

SP-8   SUBCONTRACTOR  COST  OR  PRICING  DATA  -  PRICE  ADJUSTMENTS 

(a)  Paragraphs  (b)  and  (c)  of  this  clause  shall  become  operative 
only  with  respect  to  any  modification  made  pursuant  to  one  or 
more  provisions  of  this  contract  which  involve  aggregate 
increases  and/or  decreases  in  costs  plus  applicable  profits 
expected  to  exceed  $100,000.  The  requirements  of  this  clause 
shall  be  limited  to  such  modifications. 

(b)  The  Contractor  shall  require  subcontractors  hereunder  to 
submit  cost  or  pricing  data  under  the  following  circumstances: 

(1)  Prior  to  award  of  any  subcontract  the  amount  of  which  is 
expected  to  exceed  $100,000  when  entered  into; 

(2)  Prior  to  the  pricing  of  any  subcontract  modification  which 
involves  aggregate  increases  and/or  decreases  in  costs  plus 
applicable  profits  expected  to  exceed  $100,000;  except  where  the 
price  is  based  on  adequate  price  competition,  established  catalog 
or  market  prices  of  commercial  items  sold  in  substantial 
quantities  to  the  general  public,  or  prices  set  by  law  or 
regulation. 

(c)  The  Contractor  shall  require  subcontractors  to  certify  that 
to  the  best  of  their  knowledge  and  belief  the  cost  or  pricing 
data  submitted  under  (b)  above  is  accurate,  complete,  and  current 
as  of  the  date  of  agreement  on  the  negotiated  price  of  the 
subcontract  or  subcontract  change  or  modification. 

(d)  The  Contractor  shall  insert  the  substance  of  this  clause 
including  this  paragraph  (d)  in  each  subcontract  which  exceeds 
$100,000. 

SP-9   MINORITY  BUSINESS  ENTERPRISES  SUBCONTRACTING  PROGRAM 

(a)  The  Contractor  agrees  to  establish  and  conduct  a  program 
which  will  enable  minority  business  enterprises  (as  defined  in 
the  clause  entitled  "Utilization  of  Minority  Eusiness 
Enterprises")  to  be  considered   fairly   as   subcontractors  and 
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suppliers  under  this  Contract.  In  this  connection,  the 
Contractor  shall  — 

(1)  Designate  a  liaison  officer  who  will  administer  the 
Contractors  minority  business  enterprises  program. 

(2)  Provide  adequate  and  timely  consideration  of  the 
potentialities  of  known  minority  business  enterprises  in  all 
"make- or- buy"  decisions. 

(3)  Assure  that  known  minority  business  enterprises  will  have  an 
equitable  opportunity  to  compete  for  subcontracts,  particularly 
by  arranging  solicitations,  time  for  the  preparation  of  bids, 
quantities,  specifications  and  delivery  schedules  so  as  to 
facilitate  the  participation  of  minority  business  enterprises. 

(4)  Maintain  records  showing  (i)  procedures  which  have  been 
adopted  to  comply  with  the  policies  set  forth  in  this  clause, 
including  the  establishment  of  a  source  list  of  minority  business 
enterprises,  (ii)  awards  to  minority  business  enterprises  on  the 
source  list,  and  (iii)  specific  efforts  to  identify  and  award 
contracts  to  minority  business  enterprises. 

(5)  Include  the  Utilization  of  Minority  Business  Enterprises 
clause  in  subcontracts  which  offer  substantial  minority  business 
enterprises  subcontracting  opportunities. 

(6)  Cooperate  with  the  Contracting  Officer  in  any  studies  and 
surveys  of  the  Contractor's  minority  business  enterprises 
procedures  and  practices  that  the  Contracting  Officer  may  from 
time  to  time  conduct. 

(7)  Submit  periodic  reports  of  subcontracting  to  known  minority 
business  enterprises  with  respect  to  the  records  referred  to  in 
subparagraph  (4) 0  above,  in  such  form  and  manner  and  at  such  time 
(not  more  often  than  quarterly)  as  the  Contracting  Officer  may 
prescribe. 

(b)  The  Contractor  further  agrees  to  insert,  in  any  subcontract 
hereunder  which  may  exceed  $5  00,000,  provisions  which  shall 
conform  substantially  to  the  language  of  this  clause,  including 
this  paragraph  (b) ,  and  to  notify  the  Contracting  Officer  of  the 
names  of  such  subcontractors. 

SP-10   SMALL  BUSINESS  SUBCONTRACTING  PROGRAM 

(a)  The  Contractor  agrees  to  establish  and  conduct  a  small 
business  subcontracting  program  which  will  enable  small   business 
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concerns  to  be  considered  fairly  as  subcontractors  and  suppliers 
under  this  Contract. 

In  this  connection,  the  Contractor  shall  — 

(1)  Designate  a  liaison  officer  who  will  (i)  maintain  liaison 
with  the  Government  on  small  business  matters,  (ii)  supervise 
compliance  with  the  Utilization  of  Small  Business  Concerns 
clause,  and  (iii)  administer  the  Contractors  "Small  Business 
Subcontracting  Program." 

(2)  Provide  adequate  and  timely  consideration  of  the 
potentialities  of  small  business  concerns  in  all  "make-or-buy" 
decisions. 

(3)  Assure  that  small  business  concerns  will  have  an  equitable 
opportunity  to  compete  for  subcontracts,  particularly  by 
arranging  solicitations,  time  for  the  preparation  of  bids, 
quantities,  specifications  and  delivery  schedules  so  as  to 
facilitate  the  participation  of  small  business  concerns.  Where 
the  Contractors  lists  of  potential  small  business  subcontractors 
are  excessively  long,  reasonable  effort  shall  be  made  to  give  all 
such  small  business  concerns  an  opportunity  to  compete  over  a 
period  of  time. 

(4)  Maintain  records  showing  (i)  whether  each  prospective 
subcontractor  is  a  small  business  concern,  (ii)  procedures  which 
have  been  adopted  to  comply  with  the  policies  set  forth  in  this 
clause,  and  (iii)  with  respect  to  the  letting  of  any  subcontract 
(including  purchase  orders)  exceeding  $10,000,  information 
substantially  as  follows: 

(A)  Whether  the  award  went  to  large  or  small  business. 

(B)  Whether  less  than  three  or  more  than  two  small  business 
firms  were  solicited. 

(C)  The  reason  for  nonsolicitation  of  small  business  if  such  was 
the  case* 

(D)  The  reason  for  small  business  failure  to  receive  the  award 
if  such  was  the  case  when  small  business  was  solicited. 

The  records  maintained  in  accordance  with  (iii)  above  may  be  in 
such  form  as  the  Contractor  may  determine,  and  the  information 
shall  be  summarized  quarterly  and  submitted  by  the  purchasing 
department  of  each  individual  plant  or  division  to  the 
Contractor* s  cognizant  small  business  liaison  officer.  Such 
quarterly  summaries  will  be  considered  to  be  management   records 
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only  and  need  not  be  submitted  routinely  to  the  Government; 
however,  records  maintained  pursuant  to  this  clause  will  be  kept 
available  for  review  by  the  Government  until  the  expiration  of  1 
year  after  the  award  of  this  Contract,  or  for  such  longer  period 
as  may  be  required  by  any  other  clause  of  this  Contract  or  by 
applicable  law  or  regulation. 

(5)  Notify  the  Contracting  Officer  before  soliciting  bids  or 
quotations  on  any  subcontract  (including  purchase  orders)  in 
excess  of  $10,000  if  (i)  no  small  business  concern  is  to  be 
solicited,  and  (ii)  the  Contracting  Officer's  consent  to  the 
subcontract  (or  ratification)  is  required  by  a  "Subcontracts" 
clause  in  this  Contract.  Such  notice  will  state  the  Contractor's 
reasons  for  non- solicitation  of  small  business  concerns,  and 
will  be  given  as  early  in  the  procurement  cycle  as  possible  so 
that  the  Contracting  Officer  may  give  SBA  timely  notice  to  permit 
SBA  a  reasonable  period  to  suggest  potentially  qualified  small 
business  concerns  through  the  Contracting  Officer.  In  no  case 
will  the  procurement  action  be  held  up  when  to  do  so  would,  in 
the  Contractor's  judgment,  delay  performance  under  the  Contract. 

(6)  Include  the  Utilization  of  Small  Business  Concerns  clause  in 
subcontracts  which  offer  substantial  small  business 
subcontracting  opportunities. 

(7)  Cooperate  with  the  Contracting  Officer  in  any  studies  and 
surveys  of  the  Contractor's  subcontracting  procedures  and 
practices  that  the  Contracting  Officer  may  from  time  to  time 
conduct. 

(8)  Submit  quarterly  reports  of  subcontracting  to  small  business 
concerns  on  either  Optional  Form  61,  Small  Business 
Subcontracting  Program  Quarterly  Report  of  Participating  Large 
Company  on  Subcontract  Commitments  to  Small  Eusiness  Concerns,  or 
such  other  form  as  may  be  specified  in  the  Contract.  Except  as 
otherwise  provided  in  this  Contract,  the  reporting  requirements 
of  this  subparagraph  (8)  do  not  apply  to  small  business 
contractors,  small  business  subcontractors,  educational  and 
nonprofit  institutions  and  contractors  or  subcontractor  for 
standard  commercial  items. 

(b)  A  "small  business  concern"  is  a  concern  that  meets  the 
pertinent  criteria  established  by  the  Small  Business 
Administration  and  set  forth  in  1-1.701  of  the  Federal 
Procurement  Regulations. 

(c)  The  Contractor  agrees  that,  in  the  event  he  fails  to  comply 
with  his  contractual  obligations  concerning  the   small   business 
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subcontracting  program,  this  Contract  may  be  terminated,  in  whole 
or  in  part,  for  default. 

(d)  The  Contractor  further  agrees  to  insert,  in  any  subcontract 
hereunder  which  may  exceed  $500,000  and  which  contains  the 
Utilization  of  Small  Business  Concerns  clause,  provisions  which 
shall  conform  substantially  to  the  language  of  this  clause, 
including  this  paragraph  (d) ,  and  to  notify  the  Contracting 
Officer  of  the  names  of  such  subcontractors. 

SP-11  TIME  FOR  COMPLETION:  All  work  shall  be  completed  within 
420  calendar  days  from  date  of  receipt  of  Notice  to  Proceed. 
However,  the  time  for  completion  of  the  work  will  be  reduced  by 
one  calendar  day  for  each  day  in  excess  of  ten  calendar  days  (or 
any  extension  thereof)  elapsing  between  the  Contractor's  receipt 
of  and  return  of  properly  executed  contract,  and  performance  and 
payment  bonds. 

SP-12  LIQUIDATED  DAMAGES:  In  case  of  failure  on  the  part  of  the 
Contractor  to  complete  the  work  within  the  time  fixed  in  the 
Contract  or  any  extension  thereof,  the  Contractor  shall  pay  to 
the  Government  as  fixed,  agreed  and  liquidated  damages,  pursuant 
to  the  clause  of  this  Contract  entitled  "Termination  for  Default- 
Damages  for  Delay-Time  Extensions,"  the  sum  of  $250  per  day  for 
each  calendar  day's  delay. 

SP-13  CONTRACT  DRAWINGS:  After  contract  award,  ten  full  size 
sets  of  drawings  or  one  set  of  reproducibles  will  be  furnished, 
upon  request,  free  of  charge  to  the  successful  bidder.  The 
following  drawings  form  a  part  of  and  supplement  these 
specifications : 


TITIE 

Fuel  Storage,  Mott  Island 
Fuel  Storage,  Rock  Harbor 
Water  System,  Rock  Harbor 
Boat  Pump-Out  Station,  Rock  Harbor 


NUMBER 

139/41,0 15A  (  7  sheets) 

139/41,01 4A  (  6  sheets) 

13  9/41,0 13A  (19  sheets) 

139/41,01 6A  (  2  sheets) 


END 
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